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GENERAL MANAGER’S OFFICE, 

HAIFA, 

31 st December, 1936. 


THE CHIEF SECRETARY TO THE GOVERNMENT, 

JERUSALEM . 



I have the honour to report upon the working of the Railways 
Department for the financial year ending 31st March, 1936. 

2. I regret the delay in the submission of this report which is 
due to the pressure of other work caused by the recent disturbances. 
For this reason my report has been rather hurriedly prepared, and 
is, perhaps, not so fully descriptive in some respects of our activities 
as I could have wished. 


3. I give as usual a brief description of the system operated by 
the Palestine Railways Administration. As will be seen, the lines 
traverse three states—Egypt, Palestine, and Trans-Jordan—and in 
doing so, serve country of widely differing physical character. 


(a) IN PALESTINE. 


Standard gauge 


Rafah-Haifa 
Jaffa-Jerusalem 
Ras El Ein-Petah Tiqva 
Sarafand Line 
Beit Nabala Line .. 
Haifa-Samakh 
Haifa (junction at kilo. 2)-Acre 
Nablus-Tulkarm* .. 


(4' 8 




105 cm. gauge 
(Hijaz Railway) 
KILOMETRES 
(excluding sidings) 


226 

87 

6-5 

4-5 

5 


329 


88 

18 

38 

144 


Deserlpl 
of ijstei 


(6) IN SINAI. 


f 


El Kantara (Suez Canal)-Rafah 


Standard gauge 

(4' sn 


105 cm. gauge 
(Hijaz Railway) 


203 


KILOMETRES 
(excluding sidings) 


(c) IN TRANS-JORDAN. 


Nassib-Amman-Maan f 

Total length of system (ex¬ 


323 

clusive of sidings) 

532 

467 


I 

* The section of the Hijaz Railway from Affula, on the Haifa-Samakh 
line, to El Mas’udiya near Nablus, a length of 60 kilometres, was closed in 
1932 as a measure of economy and owing to the lack of traffic, but the line 
has not yet been removed. 


t The connecting link between Samakh in Palestine and Nassib in 
Trans-Jordan runs through Syria as part of the line from Haifa to Damascus 
and from Damascus to Trans-Jordan and is administered and operated by 
the Syrian Authorities. The Trans-Jordan line formerly continued south¬ 
wards from Maan to Mudawara (113 kilometres beyond Maan) on the border 
of Trans-Jordan and the Hijaz, and thence to Medina, but this section of the 
line has not been reconditioned since the damage done during, and 
in disturbances and by thefts after, the War and is not in use. 





REPORT OF EXPERTS WHO VISITED THE 
PALESTINE RAILWAYS IN 1935. 


4. In my last report I referred to the visits early in 1935 of 
the following experts :— 

Sir Felix Pole, to advise upon the deviation of the main 
line so that it might directly serve the large towns of Jaffa and 
Tel Aviv and the important surrounding districts. Sir Felix 
Pole was, in any case, visiting Egypt at this time, and he was 
kind enough to give his services and come to Palestine for a 
short time for this purpose. 

Mr. C. M. Jenkin Jones, to investigate and report upon the 
traffic organisation and methods, with particular reference to 
the commercial activities. 

Representatives of Messrs. Price, Waterhouse and Company, 
Chartered Accountants, to carry out an investigation of the 
financial accounts and stores organisation and methods in all 
Branches, and in all their forms. 


The reports of all these experts were duly received and published. 


The High Commissioner gave the most careful consideration 
to the deviation scheme recommended by Sir Felix Pole and reached 
the conclusion that the scheme would not be justified at the present 
time, as the available funds of the Government were already fully 
engaged for expenditure of a more immediately urgent character. 


It was, however, decided to carry out important extensions 
and improvements to the stations at Jaffa and Tel Aviv cn the 
basis of certain recommendations made by Sir Felix Pole. 


Certain objections were raised to the proposal that the line 
should be extended from Jaffa Station to the Port, of which the 
most important was that this would increase the congestion and 
difficulties in the port area, and that the presence of rails on the 
narrow road and on the wharf would interfere with the movement 
of road vehicles. To test the force of this objection a shotf length 
of rail was laid flush with the road along the narrowest part of the 
approach to the wharf, and no decision had been reached by the 
end of the year as the result of this test. 


Practically all Mr. Jerkin Jones' recommendations for immediate 
measures were accepted, and have either been introduced or are in 
process of being introduced. The recommendations for future 
improvements have been accepted in principle. 


Apart from adoption of proposals for the provision of additional 
staff and facilities to enable the present and future traffic to be 
dealt with, effect has been given to Mr. Jenkin Jones' recommenda¬ 
tion that the commercial work of the Traffic Branch should be 
separated from the operating work, and that a new Branch, under a 
Commercial Manager, should be formed. 


The report of Messrs. Price, Waterhouse and Company is still 
under consideration. 
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5. Any reference in this report to the Palestine Railway is 
intended to mean the 4' 8£" standard gauge railway in Palestine 
and owned by the Government of Palestine. A reference to the 
Palestine Railways (in the plural) or the Palestine Railways and 
Operated Lines will include all three railways, and in any mention 
of the El Kantara-Rafah (Sinai) or Hijaz Railways those titles will 
be used, although it may sometimes be necessary to refer to the 
“Hijaz Railway in Palestine" or the “Hijaz Railway in Trans¬ 
jordan." 


6. In addition to the three railways referred to above there is 
small branch line of 6 5 kilometres taking off the Palestine 

Railway main line at Ras el Ein, near Lydda, and serving the settle¬ 
ment of Petah Tiqva and known as the “Petah Tiqva Railway." 
It is really only a siding and is operated as a siding, but it is at present 
referred to separately in the accounts because it is owned partly 
by the Palestine Railway and partly by the residents of Petah 
Tiqva, who contributed towards the cost of construction. 

7. With the trivial exception of £P.63 debited to the Hijaz 
Railway no interest ot sinking fund charges are directly payable by 
the El Kantara-Rafah Railway, or by the Hijaz Railway, but the 
Palestine Railway (i.e., the standard guage line in Palestine) paid 
£P. 157,140 in respect of debt and sinking fund charges in 1935-36. 

I* I v B HHj IB 

8. There has, for some years, been a special fund to meet 
renewals and other extraordinary expenditure on the El Kantara- 
Rafah Railway. Certain sums based on the immediate and early 
needs for renewal have been allocated to the Palestine Railway 
since the year 1932-33, the allocation in 1935-36 being £P.60,000, 
as compared with £P.56,700 in the previous year. The formation 
of a proper Renewals Fund on the lines recommended by Messrs. 
Price, Waterhouse and Company to cover renewals which have 
accrued in the past and which will continue to accrue, is under 
consideration. There is no Renewals Fund for the Hijaz Railway. 


9. A number of financial and statistical statements will be 
found at the end of this report, to some of which I shall refer later 
in more detail, when necessary. Summaries of the principal results 
for the three Railways are given in the following statements :— 

Palestine Railway .. .. Pages 38-39 

El Kantara-Rafah Railway .. Pages 70-71 

Hijaz Railway •. .. Pages 90-91 
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10. The capital cost of the Palestine Railway to the end of 
March, 1936, was £ 9 .3,277,307 :— 


F£OM PALESTINE LOAN. 


(i) Purchase of the Military Railway from His Majesty'] 
Government (Wickham Valuation) .. 


£P. 


785,833 


(ii) Other expenditure .. .. .. .. .. .. 1,705,695 


BY PALESTINE GOVERNMENT. 

(iii) Expenditure from railway revenue 


785,779 


RilartneN 
in this 
report to 
the three 
railway*. 


Petah Tiqva 
Railway. 


Interest 

charges. 


Renewals 

Funds. 


Financial 

and 

Statistical 

Statement*. 


Capital eost 
of the 
Palestine 
Railway. 


3,277,307 






Column (c) Palestine Railway (expenditure from Revenue) 
includes the sum of £P.123,966 spent during 1935-36 on new works 
and purchases, and of which details appear in the statements on 

page 56. 


11. The following table gives a comparison of the re< 
and working expenses of each railway for 1935-36 compared 
1934-35:— 


Receipts. 


Ordinary 

Working 

Expendi¬ 

ture. 


Net 

Receipts. 


%of 

Expendi¬ 
ture to 
Receipts. 


% of net 
Receipts on 
Capital 
including 
Capital 
Expendi¬ 
ture from 
Revenue. 


Palestine Railway 

1935-36 

1934-35 


£P. 

588,816 

573,614 


£P. 

421,822 

345,527 


£P- 

166,994 

228,087 


72 

60 


El Kantara-Rafah 
Railway. 

1935-36 

1934- 35 

Hijaz Railway. 

1935- 36 

1934- 35 

Petah Tiqva Railway 

1935- 36 
1934-35 


119,052 

118,495 


102,751 

90,545 

/ 

2,467 

2,902 


110,551 

104,864 


108,252 

101,020 


840 

840 


8.501 
13,631 

Deficit 

5.501 
10,475 


1,627 

2,062 


93 

89 


105 

112 


34 

29 


Capital 
cost not 
known. 


The ordinary working expenditure does not include debt charges 
or extraordinary expenditure from revenue, but it includes alloca¬ 
tions for renewals on the Palestine Railway and contributions to 
the Special Fund of the Kantara-Rafah Railway. The figures given 
in this statement in my last report did not include expenditure on 
Palestine Railway renewals or from the El Kantara-Rafah Railway 
special fund, but they have been altered in the above statement 
for comparison with 1935-36, in which year this expenditure is 
included. A fixed sum of £P.840 a year is charged for ordinary 
expenditure in working the Petah Tiqva Line. 



12. Separate accounts are maintained for the three Railways. ii«thod©t 
Expenditure is charged direct to the Railway concerned where 
possible, and m other cases it is divided on the basis of a fixed per- 
centage. This system was introduced in 1933-34 as an improvement thro# 
on the previous method, but the keeping of three separate sets of Railways, 
accounts still involves complications and considerable work. 


PALESTINE RAILWAY. 

13. Receipts each month from April to September inclusive rmaneiai 
Exceeded those for the same period of the previous year (by some result*. 
£P.65,000) but, owing principally to the political situation in the 
Mediterranean caused by the Italian-Abyssinian dispute and war, 
traffic then began to fall off, and, with the exception of a small 
increase (£P.485) in November over the previous November, the 
revenue for the remaining months of the year was some £P.54,000 
below that of the same months in 1934-35. Among other losses 
caused by the reason given above, was the decrease in tourist traffic. 


Nevertheless, the revenue for the year was the largest since 1920 
when the Railway was taken over by the Civil Administration. 
The total receipts increased by £P. 15,202 (2-6%) over the previous 
year, and by £P.157,110 (36-4%) over 1933-34. It is to be remarked 
however, that the railway continued to benefit from the temporary 
diversion of Jaffa cargoes to Haifa during the port improvements 
at Jaffa. 


The operating expenses increased principally owing to the sooreosot 
expense of the considerable improvements in pay and conditions of inersass in 
service granted to the wages staff during the year. WMH “. 


The increase in traffic receipts in 1935-36 
following general sources :— 


Passenger traffic 
Goods traffic 


t 


£P 

Increase over previous year. 

15,593 

80% 

5,955 

1 *8% 

21,548 

4-1% 



The revenue exceeded the ordinary working expendi 
.226,994, but after taking into account the expendi 
.183,966 on Extraordinary works and renewals, and £P 
respect of debt charges and sinking funds there was a d 
114 112. as comDared with /P.6.006 in the previous veai 


Net deficit 
after taking 
all expenses 
into account. 


It will be seen from the particulars on page 56 that much of 
the extraordinary expenditure from revenue was of a capital nature, 
thus causing an immediate heavy charge against the Railway. 


The debt and sinking fund charges represented rather 
e than 30% of the working expenditure (including these charges 
excluding renewals and extraordinary works) atid 29% of the 
ic receipts, i.e., excluding miscellaneous receipts. 


dttt 
sinking find 
charges. 


Comparison 
ofrovsnne 
with previous 
years. 


Financial 
Interest of 
the Palestine 
Railway in 
the El 
Kan tar a 
Rafah 
Railway. 


Increase 
in total 
expenditure. 


Working 

surplus. 


Expenditure 
from Special 
Fuad. 


Revenue. 


Increase In 
ordinary 
working 
expenditure. 


14. The following table gives a comparison of the revenue 
of the Palestine Railway with previous years since 1924-25, when 
the figures were first separated from those of the Hijaz Railway:— 


Year. 


1924- 25 

1925- 26 

1926- 27 

1928 

1929 

1930 

1931 

1932- 33 

1933- 34 

1934- 35 

1935- 36 


Revenue. 

£P. 

346,145 
431,148 
387.448 
405,527 
398,081 
385,724 
350,926 
353,401 
431,706 
573,614 
588,816 


EL KANTARA-RAFAH RAILWAY. 

15. This Railway is owned by His Majesty’s Government, but 
is operated by the Palestine Railway Administration, and the 
Palestine Railway holds a financial interest to the extent of any 
capital improvements or work carried out from Palestine Funds and 
not from the Special Fund or from the ordinary maintenance votes. 
In the year 1935-36 no expenditure of this kind was incurred, and 
the total financial interest of the Palestine Railway in the El Kantara- 
Rafah Railway remained at £P.20,958. 

I • 

The total expenditure increased by £P. 10,817. The increase 
occurred in maintenance of Ways and Works, and in transportation 
expenses, and was due principally to the cost of improved wages and 
conditions of service. 

The revenue was only £P.557 in excess of the previous year, 
coaching receipts being down by about £P. 1,000 and goods receipts 
up by about £P. 1,100, the chief source of increase being, therefore, 
miscellaneous receipts. 

The working surplus for the year was £P. 16,915, of which 
j£P.8,501 was credited to the Special Fund for renewals and 
extraordinary works referred to in paragraph 8, and the balance 
was credited to Palestine Railway revenue. 

I 

f 

The expenditure from the Special Fund for renewals, etc., 
during the year was ^P.10,075 ; the balance in the fund on March 
31st, 1936, being £P.67,643. 


fllJAZ RAILWAY. 

16. The revenue increased by £P. 12.206, as compared with the 
previous year, this figure being arrived at by an increase of £P.6,350 
from passengers, £P.5,448 from goods and £P.408 from miscellaneous 
receipts. ' This increase was principally on the section in Palestine, 
but is also accounted for to some extent by the intereference with 
the Trans-Jordan section by floods in the previous year. 


Working expenses increased by £P.7,232 over the previous year, 
in this case, as on the other Railways, principally owing to improved 
wages and conditions of service. The reconstruction of two third- 
class coaches and the overtaking of arrears of heavy repairs to 
locomotives also accounted in part for the increase. 
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The extraordinary expenditure under Abstract ‘F’ decreased 
from £P. 17,260 in 1935-35 to £P.4,483 in 1935-36. The large 
amount spent in the previous year included a payment of ^P. 12,000 
for purchase of land at Haifa Station, acquired many years ago, 
but until recently in dispute, and £P.3,058 in settlement of a long- 
outstanding claim from the Chemins de Fer du Hedjaz. 


The total deficit on the Hijaz Railway for the year was £P. 10,047. 


PETAH TIQVA RAILWAY. 

17. The working results of this small branch line were as 
follows:— 



Receipts. 

Maintenance 
Expenses 
(Flat Rate). 

Net 

Receipts. 


£P. 

£P. 

£P. 

1934-35 

2,902 

840 

2.062 

1935-36 

2,467 

840 

1,627 


The decrease of revenue was due to a smaller traffic of oranges 
owing to the poor crop in 1935-36. 


18. The following are summaries of the sources of revenue 
on the three railways. Greater detail is given on pages 44, 75, 
and 94. 


PALESTINE RAILWAY. 


REVENUE STATEMENT. 



Numbers. 

Amount. 

Particulars 

1935-36 

1934-35. 

Increase 

or 

Decrease 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

Ordinary Passenger Traffic. 

1st class 

2nd class 

3rd class ... .. 

10.787 

47,715 

1,403,723 

11,638 

44,513 

1,215,225 

851 

3.202 

188,498 

8 P 160 

20,307 

141,293 

8,430 

19,726 

120,528 

&■ 

270 

581 

20,765 

Tourist Traffic. 

1st class 

2nd class 

3rd class 

7,115 

10,830 

4,923 

10.328 

12,190 

4,396 

3,213 

1,360 

527 

7,960 

7,773 

1,284 

11,779 

8,818 

1,139 

3,819 

1,045 

145 

Season Ticket Journeys. 

All classes 

12,150 

36,050 

23.900 

94 

462 

368 

Total Passengers ^.. 
Baggage. Perishables, etc. 

Mails. 

Other Traffic by Passenger Trains 

1.497.243 

1,334,340 

162.903 

186,871 

11,418 

8.463 

4,188 

170,882 

12.331 

8,463 

3,671 

15,989 

913 

517 


1,497,243 

1,334,340 

162,903 

210.940 

195,347 

15,593 

Merchandise ..' 

TO 

850,085 

NS HAULB 

848,699 

D. 

1.986 

325,483 

320,230 

5,253 

Live Stock 

45,836 

NUMBERS. 

95,488 

49,652 

10,683 

9,981 

702 

Total Goods Train Traffic 


— 


336,166 

330,211 

5,955 

Total Traffic Receipts 
Miscellaneous Receipts 

% 

— 

— 

547,106 

41,710 

525,558 

48,056 

21,548 

6,346 

Total Receipts ., 

— 

— 


588,816 

573,614 

15.202 









Inert*** In 
extra- 
ordinary 
expenditure. 


Total deficit 
on Hljai 
Railway. 


Sources of 
Revenue of 
AU Railways 
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EL KANTARA-RAFAH-RAILWAY. 


REVENUE STATEMENT. 



Numbers. 

Amount. 

Particulars 

1935-36. 

1934-35. 

Increase 
or 

Decrease 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

Ordinary Passbngsr Traffic. 

1st class 

2nd class 

3rd class 

4,649 

10,187 

55,709 

4.637 

10,111 

44,255 

12 

76 

11,455 

£?- 

6,853 

10,896 

26,448 

£*> - 
6,955 

10,968 

23,536 

£?■ 

102 

72 

2.912 

Tourist Traffic. 

1st class 

2nd class 

3rd class 

6,080 

9,533 

4.623 

8,335 

9,673 

3,784 

2,255 

140 

839 

9,894 

9,012 

2,051 

14,016 

9,474 

1,607 

4.122 

462 

444 

Season Ticket Journeys. 

All classes .. 

— 

600 

600 

28 

46 

74 

Total Passengers 

Baggage, Perishables, etc. 

Mails 

Other Traffic by Passenger Trains 

90.781 

81,395 

9,386 

65,126 

7.352 

6,923 

987 

66,602 

6,890 

6,923 

972 

1,476 

462 

15 


90,781 

81,395 

9.386 

IO 

81,387 

QQO 

UT7Z7 

Merchandise 

TO 

75,922 

NS HAULE 

72.298 

D. 

3,624 

35,324 

34,344 

980 

Live Stock . 

526 

NUMBERS 

882 

356 

313 

177 

136 

Total Goods Train Traffic 


— 

— 

35,637 

34,521 

1,116 

Total Traffic Receipts .. | 

Miscellaneous Receipts 

— 

— 

— 

116,025 

3,027 

115,908 
2,587 

117 

440 

Total Receipts 


— 

— 

119,052 

118,495 

557 


HIJAZ RAILWAY. 


REVENUE STATEMENT. 


Particulars 

Numbers. 

• i 

Amount. 

ft 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

1935-36 

1934-35. 

Increase 

or 

Decrease 

Ordinary Passenger Traffic. 




£P. 

£?. 

£P. 

1st class 

• • 

923 

1.525 

602 

330 

419 

89 

2nd class 

• ft 

• .jT:;.; 1 

8.257 

2,574 

1,049 

1,093 

44 

3rd class 

• • 

987,473 

783,452 

203,721 

24.103 

19,604 

4,499 

Tourist Traffic. 








1st class 

• • 

' 4 

7 

3 

2 

3 

1 

2nd class 

ft • 

12 

11 

1 

6 

4 

2 

3rd class ..__ 

• ft 

1 

— 

1 

— 

— 

— 

Season Ticket Journeys 








All classes .. 

ft ft 

916,pi 

316,620 

599.414 

4,650 

1,822 

2,828 

Total Passengers 

ft • 

f LI 

1.109,872 

799,958 

30,140 

22,945 

7,195 

Baggage. Perishables, etc. 

ft ft 

— 

— 

— 

1,870 

2,733 

863 

Mna " .. 

• • 


f - 


1,193 

1,184 

9 

Other Traffic by Passenger Train? 


— 

— 

1.432 

1,423 

9 



1,909,830 

1,109,872 


34,635 

28,285 

6,350 

% 


j TO 

NS HAULE 

D. 




Merchandise 

ft ft 

219,696 

187,321 

32,375 

60,768 

55,540 





NUMBERS 





Live Stock 

ft • 

6,513 

10,827 

4,314 

792 

572 


Total Goods Train Traffic 

ft ft 


— 

% 

61,560 

56,112 

5.448 

Total Traffic Receipts 

• • 


_ 

_ 

96,195 

84,397 

11,798 

Miscellaneous Receipts 

ft • 

— 

— 

— 

6,556 

6,148 

408 

Total Receipts 

ft • 


— 

— 

102,751 

90,545 

12,206 

m 

































































PETAH-TIQVA BRANCH RAILWAY. 


REVENUE STATEMENT. 


Particulars. 

Tons Hauled 

Amount. 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

1935-36 

1934-35. 

Increase 

or 

Decrease 

Merchandise 

Total Goods Receipts 
Miscellaneous Receipts 

Total Receipts .. 

Tons 

41.019 

Tons 

49,993 

Tons 

8.974 

£P 

2.400 


£P 

480 

2.400 

67 

2,880 

22 

480 

45 

2.467 

2.902 

435 


SUMMARY OF ALL SECTIONS. 
TOTAL TRAFFIC RECEIPTS. 


REVENUE STATEMENT. 



Numbers. 

Amount. 

Particulars 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

1935-36. 

1934-35. 

Increase 

or 

Decrease 

Ordinary Passenger Traffic. 

1st class 

2nd class 

3rd class 

12.203 
53,226 
2.396 841 

13.672 

52,720 

2.006,769 

1.469 

506 

390,072 

A P 343 

32.252 

191,844 

£P 

15,804 

31.787 
163,668 

£? 

461 
465 
28.176 

Tourist Traffic. 

1st class 

2nd class 

3rd class 

7.119 

10.842 

4,924 

10,335 

12.200 

4,399 

3,216 

1358 

525 

17.856 

16,791 

3.335 

25.798 

18.295 

2,747 

7.942 

1,504 

588 

Season Ticket Journeys. 

All classes .. 

928.184 

353,270 

574,914 

4.716 

2,329 

2.387 

Total Passengers 

Baggage, Penshables, etc. 

Mails 

Other Traffic by Passenger Trains 

3,413.339 

2,453,365 

B 

282,137 

20.641 

16.579 

6,607 

260,428 

21.953 

16.570 

6.067 

21,709 

1.312 

9 

540 

Total Passenger Train Traffic 

3.413,339 

2.453.365 

cm 

325,964 

305,018 

20,948 

\ 1 4 i rr' r % / 1 ft 

TO 

1.032.443 

NS HAULE 
1.022.288 

D. 

10.155 

423911 

412.976 

10.935 

Mercnanuise • • • • • • 

Live Stock 

51.489 

NUMBERS 

105.239 

53.750 

11.851 

10.748 

1,103 

Total Goods Train Traffic 

— 

— 

— 

435.762 

423,724 


Total Traffic Receipts 
Miscellaneous Receipts 

— 

— 

— 

m 

728.742 

56,813 

32.984 

5,454 

Total Receipts .. 

— 

— 

— 

813.085 

785.555 

27.530 









The decrease of £P.6,346 in miscellaneous receipts on the 
Palestine Railway as compared with the previous year was due 

to a decreased share of profits of the Kantara-Rafah 
ilway included in the receipts of the Palestine Railway. 

There was an increase in miscellaneous revenue of £P.440 on 
the El Kantara-Rafah Railway, and £P.408 on the Hijaz Railway. 

ACTUAL RECEIPTS AND EXPENDITURE 
COMPARED WITH ESTIMATES. 

Palestine Railway. 

19. The actual receipts (£P.588,816) exceeded the estimates 
(£P.560,000) by £P.28,816, or 5*2%. As shown below, the increase 
Was derived from goods traffic, the Coaching and Miscellaneous 


Coaching 

• • 

Over the 
Estimates. 

£P- 

Under the 
Estimates. 

{? 

9,060 

Goods .. 

• • 

38,165 

— 

Miscellaneous 

• • 

— 

289 

Net increase .. 

• • 

38,165 

28,816 

9,349 


Hit* 

eellaneous 

Receipts. 


Receipts. 
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Expenditure. 


The failure of coaching receipts to reach the estimates was due 
principally to the effect of the political situation in the Mediterranean 
upon tourist traffic. 

El Kantara-Rafah Railway. 

The excess of revenue over the estimates was jfP.4,052. This 
excess was made up of £P.2,388 in coaching receipts, £P.637 from 
goods, and £P. 1,027 from miscellaneous receipts. 

The excess in the coaching revenue was in third-class ordinary 
traffic which, therefore, more than balanced the loss of the estimated 
tourist traffic. 


Hijaz Railway. 

The actual revenue was £P.6,751 above the estimates, this 
being due principally to £P.6,635 in coaching receipts ; goods 
receipts were £PA40 below the estimates. 


Palestine Railway. 

20. The total expenditure exceeded the estimates by £P.32,225, 
principally owing to the improvements in wages and conditions of 
service. There was a saving on the estimates of over £P.6,000 
owing to our inability to get all the sleepers we required during the 
year. 

El Kantara-Rafah Railway. 

The expenditure was £P. 1,246 below the estimates. 


Hijaz Railway. 

The expenditure charged to the Hijaz Railway was £P.7,914 
over the estimates, this being due to the improved wages and 
conditions of service ; the conversion and reconstruction of rolling 
stock ; and to the hire of stock from the Chemins de Fer du Hedjaz. 


21. I have the following remarks to make on the figures shown 
in the revenue statement on page 13, referring to all sections of the 
Railway:— 

' PASSENGER TRAFFIC. 

In spite of the decrease in first and second class tourist traffic 
for the reason already given and, no doubt for the same reason, a 
small falling off in ordinary first-class passengers, there was a 
considerable increase in the numter of passengers travelling and in 
the revenue from that source. The principal increase in revenue 
came from ordinary third class passengers whose numbers increased 
over the v previous year by some 300,000. The large increase in the 
number of season ticketholders with a comparatively small consequen¬ 
tial incease in revenue, is entirely on the Hijaz Railway, and is 
accounted for by the growth in size and number of the settlements 
whose residents work in or travel to and from Haifa as the nearest 
town. There was a decrease in numbers and revenue of season ticket- 
holders on the Palestine Railway. 

There was a small but interesting increase of £P. 1,000 in 
passenger traffic on the Trans-Jordan section of the Hijaz Railway. 
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Owing to the cancelling of a number of tours only ten special 
tourist trains were run as compared with twenty-one in the previous 
year. The passengers conveyed by these trains and the revenue, 
as compared with the previous year, were respectively 1,992 and 
/P. 1,6GB against 3,208 and £P.4,526. 


As the figures below show, there was some improvement in this 
traffic over the previous year, although the revenue was not quite so 
good as in 1933-34. 


Class. 

1935-36. 

t 

1934-35. 

» — 

1933-34. 

* - - - 

Number of 
Passengers. 

Receipts. 

£P 

Number of 
Passengers. 

Receipts. 

fP- 

Number of 
Passengers. 

Receipts. 

£P- 

1st 

386 

968 

415 

1,062 

414 

1,078 

2nd 

3,485 

5,100 

3,223 

4,686 

3,554 

5,358 

3rd 

2,118 

1,244 

2,014 

1,190 

2,011 

1,441 

Total 

5,989 

7,312 

5,652 

6,938 

5,979 

7,877 


The travelling on the occasion of the various religious festivals 
and other holidays was very heavy and again exceeded the traffic 
of previous years. Figures cannot, however, be given for this traffic 
since, with some exceptions, it was not possible to offer further con¬ 
cessions on the very low ordinary return fares introduced two years 
ago, and no separate records are, therefore, available. 

A considerable improvement was shown in an increase of revenue 
from £P.679 in 1934-35 to £P.2,710 in the year under report. 


[ERCHANDISE AND LIVE STOCK. 



22. With an increase of some 10,000 tons over the previous 
ear, a total weight of 1,032,443 tons of goods were carried, this 
ing the highest figure of general traffic reached by the Railways. 
I refer again to the compulsory diversion of Jaffa cargoes to Haifa 
during the port improvements at Jaffa as a factor affecting advan¬ 
tageously the quantity of goods carried in the year under review, 
id in th< 


and 


e previous year 


There was a decrease of 53,750 head of livestock carried as 
compared with the previous year. This decrease was in sheep and 
goats, but there were a great number of cattle, particularly slaughter 
cattle imported through Haifa, and this, together with an increase 
in the minimum charge per consignment, resulted in an increase of 
revenue by £P.I,103. 


23. Pages 119-121 give a list of the livestock and principal 
commodities carried and the tonnage handled. These statements 
apply to all three Railways and should be read in conjunction with 
the statements oft pages 46, 77, and 97, which give the total tonnage 
dealt with at each station on the three Railways. 

The principal increases for the whole line were as follows :— 

Increases. 



Tons. 

£P. 

Barley . 

7,234 

4,426 

Wheat . 

5,999 

3,489 

Other Cereals 

3,917 

2,157 

Sugar 

1,791 

788 

Lime .. • • .. .. 

4,182 

612 

Other Building Materials 

22,528 

7,018 

Coal. 

24,030 

7,157 

Kerosene and Fuel Oils .. 

21,344 

6,205 

Petrol 

2,497 

1,898 

Salt. 

2,075 

817 

Potash . 

8,271 

3,063 


Special 

tourist 

trains. 


Summer 
passenger 
traffic 
Egypt to 
the Lebanon 
over the 
Palestine 
Railway. 


Holiday 

traffle. 
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traffle. 


Tons 

earrted. 


Decrease In 
live-stock 



c. 


Principal 


comi 


oditles 


carried. 


Principal 

Increases. 










Decreases. 


Diereue In 

orange 

traffic. 


The increase in the first three items was mainly due to a large 
import consequent upon a poor local crop. 


The increase in sugar traffic resulted from the continued opera¬ 
tion of a cheap rate for sugar imported from Egypt by rail. 


The increased building activity was largely responsible for the 
increase in lime, other building material and coal, the latter com¬ 
modity being used in connection with the production of lime. 


The increase in kerosene and fuel oils reflected the greater 
prosperity of the country including the greater demand for oil for 
irrigation purposes. 

The increase in petrol was accounted for by the continued use 
and development of motor transport. 


The greater quantity of salt traffic was mainly due to the pro¬ 
duction of large quantities of salt by the Palestine Potash Company 
which is sent to Atlit for refining. 

The Palestine Potash Works at the Dead Sea increased their 
export during the year. 

There were decreases in the following traffics :— 

Decreases. 



Tons. 

£P. 

Flour 

.. 6,003 

2,946 

Cement 

4,234 

2,962 

Orange Box-Wood 

.. 6,095 

2,407 

Manure 

.. 34,789 

8,331 

Oranges 

.. 33,195 

9,445 


The decrease in flour traffic was due principally to the fact that 
it was replaced by locally milled imported cereals. The falling-off 
in cement was the consequence of a reduced import of this commodity. 
The decrease in orange box-wood accompanied the decrease in orange 
export, to which, as a specially important traffc, I refer separately 
in the next paragraph. The largest decrease in manure was due to 
the exhaustion of local supplies of organic manure and which has 
been replaced by chemical and other fertilisers. 


A considerable increase in the orange export had been antici¬ 
pated, but the crop was seriously affected by an unusually prolonged 
and intense hot and dry East wind in May which damaged the young 
fruit, with the result that shipments were smaller than in the previous 
season. 


Comparative figures of the citrus traffic with the previous year 
are given below :— 


Destination 

station. 

1 — ;- 

.Season 

1935-36. 

Season 

1934-35. 

Decrease 

cases. 

Increase 

cases 

To Haifa. 

To Jaffa .. 

To El Kantara 
(for export via 
Egyptian ports) 

2,181,903 
22,749 
/169,430 

2,899,346 

53,194 

168,301 

717,443 

31,445 

1,129 


The following figures give the number of wagon loads of this 
traffic:— 



Season 1935-36. 


Season 1934-35 


Number of 
Wagons. 


To Haifa .. 

To Jaffa .. 

To El Kantara 

(for shipment from 


7,562 

158 

535 


9,743 


582 
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24. One hundred and one claims for lost and damaged goods 
were paid, at a total cost of £P.805, compared with ninety-seven 
claims amounting to £P. 1,539 in the previous year. 

25. The following is a summary of accidents during the year, 
the figures for the previous year also being given :— 



1934-35. 

1935-36. 

Fatal 

15 (16 persons) 

12 (12 persons) 

Non-fatal 

28 (33 persons) 

19(19 persons) 

Breakaways and runaways 

21 

16 

Collisions 

22 

28 

Derailments 

128 

178 


The collisions and derailments were principally in shunting 
yards and stations. 

The above particulars do not include accidents at level crossings 
caused by collisions between train and road vehicles, which were as 
follows :— 

1934-35 1935-36 

Fatal . 4 (4 persons) 5 (5 persons) 

Non-fatal . 9 6 (18 persons) 


26. The question of improved locomotive water supplies at 
Haifa and Lydda are still under consideration, but in the meantime 
the supply of water by a private company from wells sunk in the 
Acre Bay, and to which I referred in my previous report, has brought 
about a great improvement in the condition and maintenance of the 
Haifa engines. 

27. The following colliers, bringing 73,663 tons (metric) of 
Welsh steam coal for the Railway, arrived during the year : — 




Tons. Kgs. 

s.s. Star of Cairo 

(April, 1935) .. 

6,399-970, 

s.s. Bright Wing 

(June, 1935) 

6,473-400 

s.s. Putney 

(August, 1935) 

7.185-900 

s.s. Penrose .. 

(September, 1935) 

7,103-770 

s.s. Temple Pier 

(September, 1935) 

7,204-880 

s.s. Putney 

(October, 1935) 

6,610-180 

s.s. Grelrose .. 

(November, 1935 

6,556-550 

s.s. Queen Olga 

(December, 1935) 

6,553-855 

s.s. Grelhead .. 

(December, 1935) 

6,028-960 

s.s. Hindustan 

(January, i936) 

6,496-420 

s.s. Avon Valley 

(February, 1936) 

7,049-610 



73,663-295 


The coal supplied was of good size and quality. 


Coal and Oil Consumption. 


4 

Year.' 

Coal consumption 
Locomotives. 

Oil consumption Locomotives. 

Lbs. per 

Engine kilometre. 

Pints per 100 Engine kilometres. 

1 

1935-36 

Standard Gauge. 

Engine. 

Superheater. 

Total. 

37-91 

6-41 

1-95 

8-36 

1934-35 

38-87 

105 cm. Gauge. 

6-62 

1-99 

8-61 

1935-36 

29-51 

5-00 

1-88 

6-88 

1934-35 

28-70 

5-44 

2-02 s 

7-46 


Claims. 


Accidents 


Locomotive 

Water 

Supply. 


Coal. 





MECHANICAL BRANCH. 


Division of 
responsi¬ 
bility lor 
locomotives 
between the 
operating 
and 

mechanical 

branches. 


New 

locomotives. 


New boilers- 
Palestine 
Railway 
♦' 8*' gauge. 


New boilers- 
Hljas 
Railway 
106 em. 
gauge. 

New rolling 
stock. 


Oil and 
water tanks. 


Rebuilds and 
conversions. 


28. Although a change has since been made on the recom¬ 
mendation of Mr. Jenkin Jones, the form of organisation known as 
the Transportation System was in use on the Palestine Railways 
during the year to which this report relates. Under this system the 
functions of the Chief Mechanical Engineer are confined to the 
maintenance of rolling stock and locomotives in the main workshops, 
the control of engines (when outside the shops) and their crews, and 
the running sheds, at which minor repairs are carried out, being under 
the Superintendent of the Line, who has officers with technical 
mechanical knowledge to supervise the technical work and advise 
him on technical matters. 

29. Six 4-6-0 standard gauge tender locomotives for the main 
line passenger service, built by the North British Locomotive 
Company Limited, and despatched from Glasgow completely 
assembled, were received and put into service during the year. 

Four new 0-6-0 standard gauge shunting locomotives from 
Nasmyth Wilson and Company were also received, erected, and put 
into service. Two of these were to replace worn-out engines built 
in about the year 1885 for the former London and South Western 
Railway Company, and brought out by the Army in 1916. The 
remaining two were additional locomotives to meet increased traffic 
requirements. 

Twelve replacement boilers were received and fitted ; nine for 
4-6-0 “Baldwin” tender locomotives, and three for 4-6-2 “Baldwin” 
tank locomotives. 

Three boilers of an improved design were obtained to replace 
condemned boilers in the 0-6-0 Manning Wardle saddle tank 
shunting locomotives. 

One spare boiler for the 2-8-4 “Kitson” tank locomotives was 
purchased in accordance with Mr. Jenkin Jones' recommendations 
to reduce the time these locomotives are out of service undergoing 
repairs. ✓ 

Two boilers were obtained to replace condemned boilers in 
“Krauss” 0-6-0 tank locomotives on the Hijaz Railway. 

No new passenger coaches were obtained during the year, but 
the following new and additional goods vehicles arrived for the stand¬ 
ard gauge Palestine Railways, and were put into service :— 

90 12-ton four-wheeled covered goods wagons. 

6 30-ton bogie flat wagons. 

6 30-ton bogie ^il tank w r agons. 

Seven additional 2,000 gallon tanks were bought and mounted 
on existing standard gauge frames for the conveyance of oil. 

Five 2,000 gallon tanks for water were bought out of the 
Renewals Fund. 

Two 4,200 gallon tanks were obtained and mounted on existing 
105 cm. gauge (Hijaz Railway) wagon frames for carrying oil. 

30. Two standard gauge tri-composite (i.e., first, second, 
third class) passenger coaches were converted into third class and 
brake coaches. 



Two derelict 105 cm. gauge (Hijaz Railway) bogie under-frames 
were rebuilt as third class passenger coaches to meet the demands of 
increased traffic. 

The following 105 cm. gauge (Hijaz Railway) passenger coaches 
were converted into third class coaches for which there was the 
greater demand :— 

1 first class. 

1 first and second class composite. 

1 first, second and third class composite. 

The following standard gauge goods vehicles were converted as 
under :— 

50 flat wagons into ballast wagons. 

37 flat wagons into cattle wagons. 

2 covered goods wagons into insulated meat vans. 

Four 105 cm. gauge (Hijaz Railway) water tanks were converted 
into fuel oil tanks and fitted with steam heating coils. 

The following rolling stock was fitted with through vacuum vacuum 
pipes and screw couplings :— brake*. 

Standard gauge : 

45 cattle wagons. 

2 shunters' wagons. 

2 covered goods wagons. 

12 oil and water tank wagons. 

105 cm. gauge—Hijaz Railway : 

6 water tank wagons. 


31. The number of locomotives repaired in the workshops R epm into 
at Haifa as compared with the previous two years was as follows locomotive*. 


Year. > 

Standard Gauge. 

i 

105 cm. 

Gauge. 

Light 

repairs. 

Heavy 

repairs. 

Light 

repairs. 

Heavy 

repairs. 

1935-36 

42 

43 

8 

11 

1934-35 

20 

33 

14 

13 

1933-34 

38 

22 

16 

4 


The heavy repairs in 1935-36 included the fitting of boilers in 
sixteen standard gauge and two 105 cm. gauge (Hijaz Railway) 
engines. This saved boiler repairs, but the work on the engines 
was actually heavier than is normally the case in general overhauls. 


Similar information is given below as regards repairs to 
steam cars:— 



Standard Gauge. 

105 cm. 

Gauge. 

Year. 

Light 

repairs. 

Heavy 

repairs. 

Light 

repairs. 

Heavy 

repairs. 

1935-36 

3 

2 

8 

3 

1934-35 . .. 

6 

2 

6 

3 

1933-34 

6 

2 

9 ' 

2 


Repairs to 
Sontlnel- 
Cammell 
Steam Rail 


Can. 


Repairs to 

coaching 

stock. 


Repairs to 
foods stock. 


Locomotive 

headlights. 


Vehicles 

deleted from 
records. 


Machine 

tools. 


Steam 

travelling 

ermnec. 


32. The following repairs, etc., to coaching stock were carried 
out during the year ; comparison with the two previous years is also 
given : — 


Year, 

Standard Gauge. 

105 cm. 

Gauge. 

Light 

repairs. 

Heavy 

repairs. 

Light 

repairs. 

Heavy 

repairs. 

1985-36 

83 

44 

4 

13 

1934-35 

88 

35 

7 

14 

1933-34 

112 

42 

12 

• 12 


Repairs to goods stock as compared with the two previous 
years were as follows : — 



r.— Light repairs to 105 cm. gauge (Hijaz Railway) goods stock carried 
Running Sheds and not in the main workshops. 


In addition to the 974 heavy repairs of standard gauge goods 
stock, 90 new covered goods wagons were received, dismantled, and 
erected in the shops. 


33. Eleven sets of electric headlight equipment for the Palestine 
Railway were obtained and fitted on standard gauge locomotives 

during the year. 


34. The following four-wheeled standard gauge goods vehicles 
were written off:— . 

f 

8 12-ton flat wagons . 1 
2 10-ton wooden covered goods wagons. 

1 12-ton wooden covered goods wagons. 

2 11-ton goods brake vans. 

% 

These had been damaged beyond repair in various accidents. 


35. The following machine tools were bought and installed in 
the workshops :— 


Spring scragging machine. 

Quasi-Arc single operator welding set 
Mould drying oven (for foundry). 


and the following machine tools were renewed :— 


1 rotary cutting-off machine, for tubes, etc. 
1 8f ins. S.S.Sx. lathe. 


36. The boilers of two steam 


out of the Renewals Fund. 


travelling cranes were replaced 
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37. The output of the foundry during 1935-36 and the two Foundry, 
previous years, was as follows : — 


Year 

Iron. 

Brass. 


Tons. 

Tons. 

1935-36 .. 

267 

22-75 

1934-35 

270 

1825 

1933-34 .. 

268-5 

10-4 


38. The total units of current bought from the Palestine Eieetne light 
Electric Corporation during the year for power and light was 512,910 power, 
kwhs, at the workshops, and 104,789 kwhs, in Haifa district. 

39. The Chief Mechanical Engineer gave the following certificate M 

as to the maintenance of locomotives and rolling stock, etc., during 

the year motives and 

"I certify that the repairs carried out to locomotives, roiling stock, 
carriages, and wagons have been satisfactorily effected, and that 
the machinery, tools, and plant have been maintained in good 
order." 

ENGINEERING BRANCH. 

40. The continued and increasing heavy traffic demanded 
close attention to the maintenance of a line already in some respects 
below the standard we could wish, and at the same time the frequent 
traffic trains again rendered difficult the occupation of the line and 
the supply of wagons for maintenance purposes. 


41. The distances shown in paragraph 3 of this report re¬ 
present the single through track. The length of all track in 
1935-36, as compared with the previous year, was as follows :— 


• 

t 

1935-36. 

1934-35. 

Kilometres. 

Kilometres. 

Standard gauge main lines 

516-022 

516-022 

Standard gauge branch lines 

16-455 

16-345 

Standard gauge sidings. 

117-003 

109-219 

105 cm. gauge main lines 

410-851 

410-851 

105 cm. gauge branch lines 

55-855 

55-855 

105 cm. gauge sidings . 

48-554 

48-756 

Totals 

1,164-740 

1,157-048 


Truk 



•tragc. 


The following tables show lengths of track newly laid and 
lengths of track salvaged during 1935-36 in comparison with 
1934-35/ 

Lines salvaged or closed to traffic : — 


Explanation 
of variations 
In longth of 
traok 
botwoen 


* 

Standard 

gauge. 

1986 - 86 . 

105 cm. 
gauge. 

Kms. 

Kms. 

Alterations at Qalqilya Station (net) . 

Closing of Wadi Rushmia Quarry siding to traffic .. 

•050 

1-190 

•050 

1-190 


Total both gauges .. 






















New track laid in 1935-36 : 


Additional track at Petah Tiqva 


• • 


Extension of Beit Nabala Quarry line 


• • 


New sidings for the “Pardess” Co-operative Society 


Orange Growers, and loop at Rehovot 


of 


• • 


Re-installation of quarry sidings at kilometre 52-764, Jaffa- 
Jerusalem line 


Siding for Palestine Glass Works, Acre line 
Additional tracks in Haifa Station 
Additional tracks in Harbour area, Haifa 


• • 


• • 


Additional tracks at Qishon Workshops 
Additional tracks at Binyamina 
Additional tracks at Tulkarm 


• • 


♦ • 


• • 


• • 


• • 


Additional siding for “Nesher” Cement Works 


• • 


New loop at Hadera 


• • 


• • 


Dual gauge loop at kilometre 7, Hijaz Railway main line 


New loop at Qaqun crossing station .. 


• • 


• • 


Extension of sidings at kilometre 81*413, Hijaz Railway 
main line 


• • 


• • 


• • 


Total both gauges .. 

Difference between lines salvaged and lines laid (increase) 


Standard 

gauge. 

105 cm. 
gauge. 

Kms. 

Kms. 

•255 

— 

•110 

— 

•841 

— 

•378 

— 

•220 

041 

2-570 

•070 

•142 

— 

•447 

— 

•399 

— 

•720 

— 

•442 

— 

•850 

•850 

•570 

•027 

7 -944 . 

•988 


8-932 

7-692 


NEW WORKS. 

42. The following new works were carried out during the 
year :— 

(a) New Stations. I 

A start was made on the construction of the new passenger 
station at Haifa, which is to replace the old Karmel Station. 


A crossing station named Qaqun (between Hadera and Tulkarm) 
was put in for the purppse of accelerating train working, and con¬ 
sisted of a 570 metre loop and the necessary interlocking signalling, 
and buildings. 

(b) Additions to Stations, Lay-outs, etc. 


At 'Yibna, Qalqilya, and Tulkarm, in connection with the 
provision of sheds for citrus fruit, platforms were constructed ; 
and at Petah Tiqva, a 330 lineal metres loop and 100 metre goods 
platform were added to the lay-out; also at Binyamina a 447 metre 
loop, at Tulkarm a 399 metre loop, and at Haifa a 804 metre loop. 


The station at Qalqilya was standardised in that it was relaid 
with two loops off the main line, so that passenger trains in passing 
through that place need now negotiate only one set of points at each 
end, instead of two as previously. 





Additional loops were added to the. lay-outs of Hadera and 
Rehovot, and a loop put in at kilometre 7 on the Hijaz Railway 
main line to deal with traffic to and from the “Nesher” cement works. 


Over a kilometre of new tracks were laid in the reclaimed area 
at Haifa for dealing with increased traffic and to serve a timber 
stacking area. 


The quarry sidings which previously existed at kilometre 52-761 
on the Jaffa-Jerusalem line were replaced. 


(a) Citrus Sheds. 

New citrus sheds, measuring 78 m. x 12 m., were erected at 
Qalqilya, Binyamina, Tulkarm, and Yibna, and extensions, 
measuring roughly 50 m. x 12 m. were made to the previously 
existing sheds at Petah Tiqva and Rehovot. 


(b) Offices. 

At Haifa, the Superintendent of the Line’s offices were re¬ 
designed as to their interior partitions, to insulate the rooms from 
the noise of the street, and to provide office accommodation for the 
new Commercial Branch, and a two-roomed stone extension was 
made to the Haifa Station building to house the ticket printing 
machinery and Chief Accountant's stationery store, and, incidentally, 
to release accommodation in the main building to provide more and 
better office space for the Assistant Auditor and his staff. At Lydda, 
an extension in stone was added to the station building to provide 
the Station Master with roomier office accommodation. 


The following quarters were completed—they consist of stone 
faced concrete buildings, with red tiled roofs, and are in all cases 
provided with sanitation and water supply :— 


Type II 
Type III 
Type IV 
Type IVB 


• • 


Lydda 

Lydda . 

Atlit and Binyamina . 

Kafr Samir, Atlit, Tulkarm, Hadera, Beisan 
El Arish, Tel El Ahmar, Tillul, Romana 
and Lydda (2). 


5 

7 

2 



Total .. 25 


At the prisoners' camp at the Railway Quarry at Nur Esh 
Shams, the following buildings were erected by prison labour assisted 
by railway artisans as regards the fitting and plumbing. These 
were all built in stone. 

(i) One block of quarters for married warders (5 rooms). 

(ii) Four solitary confinement cells. 

(iii) An armoury. 

(iv) A bathroom and lavatory for warders. 

(v) A kitchen and lavatory for the use of the Sub-Inspector. 

At Lydda, a stone-built lavatory and bath house for train crews 
and a latrine for yard staff, were provided. 

A shelter and platform were constructed at the halts of Tel 
Yosef on the Hijaz Railway main line, and at the Qishon Railway 
Workshops on the Haifa-Acre line. 


fclost of the new work on water supplies was carried out in 
where the arrangements for storing drinking water at desert 
ns and permanent way gang posts left much to be desired. 


Buildings 


Staff 

quarters. 


Other 

buildings. 


Water 
supply and 
sanitation. 




Roads. 


Sig nailing 
and 

Interlocking. 


Track. 


Formation. 
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Fourteen gang posts were each provided with two-compartment 
concrete storage cisterns of 2,000 gallon capacity fitted with pumps 
capable of being locked against use by unauthorised persons. 

At eight of the gang houses, shallow wells were sunk to provide 
water for washing and sanitation, the supply so obtained being unfit 
for drinking. 

Considerable progress was made in the improvement of sanitary 
arrangements at stations. 

During the year nearly 18,000 square metres of new road surface 
(station approaches and yards) were provided, of which 16,640 
square metres were asphalt. 

The following units were added to the signalling and inter¬ 
locking equipment:— 

Eighteen levers in connection with the installation of new 
loops, and re-opening of the quarry sidings at kilometre 52 on 
Jaffa-Jerusalem line. 

An additional staff section between Haifa (kilometre 2) 
and kilometre 7 on Hijaz Railway main line. 

Additional signalling on re-opening of Nur Esh Shams 
station as a block post, and on the sidings for the Palestine 
Glass Works on the Acre line. 

A set of level crossing barriers at Rehovot Station. 


MAJOR RENEWALS AND MAINTENANCE. 

43. At the end of the financial year 1934-35, the track had 
been relaid on steel sleepers from Jerusalem (kilometre 86) to 
kilometre 34. During the year under review, the re-sleepering in 
steel was completed from kilometre 16 to kilometre 16-900, from 
kilometre 18 to kilometre 18-800 and from kilometre 22-520 to 
kilometre 34, a total of 13-2 kilometres in the year. 


It is hoped to continue this valuable work by completing the 
relaying in steel to Jaffa and by working northwards from Lydda 
to Haifa on the main line, so that this part of the system which 
canies the heaviest traffic will be, as soon as possible, fully equipped 
to carry it. / 

In addition to renewals in steel there was a length on the 
Palestine Railways relaid on creosoted wood sleepers—viz., between 
kilometre 174-600 and 175-600, near Gaza and a length of 2-9 kilo¬ 
metres on the Kantara-^afah Railway between kilometre 380-300 
and kilometre 383-200. 


44. Following upon damage sustained by flooding, the main 
line at kilometre 64 was lifted by 2 metres on completion of a new 
relieving fridge ; and elsewhere lifts were made between kilometre 
15-700 and 18-000, and between 32-373 and 34-160. On this work 
and on regrading work done between kilometres 187 and 191-500, 
nearly 104,000 cubic metres of filling material and ballast were 
employed. 

On the El Kantara-Ra fah Railway between kilometres 380 and 
384 and between kilometres 251 and 253, new formation was 
prepared to ease and to eliminate reverse and small radius curves, 
and on this part of the line 271,000 cubic metres of fill were used. 


* 



45. On the Palestine Railway ballasting proceeded to the 
capacity of the means of transport available ; the total length dealt 
with was 36 kilometres using 32,651 cubic metres of ballast in the 
Lydda district, and in the the Haifa district a general lift was given 
to the length from kilometre 11 to kilometre 14, Palestine Railway 
main line—calling for the use of some 12,000 cubic metres of ballast. 

46. During the months of August, September, and October, 
more difficulty than usual was experienced in preventing rail creep 
in the Haifa-Tulkarm section. In some places rail creep ot one 
metre had to be corrected. 

An emergency and temporary gang of seventy-five men was 
organised for this work, and 10,000 “Fair" rail anchors ordered from 
England were applied in the worst sections. In the process of 
correcting the effects of creep, a general lift of 95 cm. was applied 
between kilometre 15-600 and 17-500, using one hundred truck loads 
per day for six weeks—obtained from the harbour quarry at Atlit. 


47. In consequence of the severe floods and washouts of the 
winter of 1934-35, financial provision was made for providing 
additional water ways in the main line—the work carried out to 
this end was as follows :— 

At kilometre 68-425, near Tulkarm an existing bridge of 
ten steel spans and six masonry arches having a total length of 
72 metres, was extended by the addition of eleven 15 foot steel 
spans and four 20 foot spans which, together with an existing 
three-arch stone bridge, produced a viaduct 171 metres long 
extending across the mouth of the valley, which is subject to 
flooding, and at kilometre 64 a five-span girder bridge was 
const iucted. 


A number of additional waterways in the form of culverts 
were provided at various points where trouble had been experienced. 

In the Tulkarm-Nablus section (105 cm. gauge line) a twenty- 
foot span bridge was built to relieve the old Turkish two-arch bridge 
at the point where the curved formation of the line forms a dam 
across the Nablus valley, and additional spans were added to the 
bridges at kilometres 4 and 9-575 in that section. 


In Trans-Jordan, three additional spans were built to the 
bridge at kilometre 186-800, and strengthening walls were built at 
three places where flooding had resulted in scour. 


On the Jaffa-Jerusalem line, as relaying with steel sleepers 
has progressed, the opportunity has been taken of strengthening the 
old war-time steel spans to render them capable of withstanding 
the strain imposed by the heavier axle loads which they have had to 
bear since the line was converted to standard gauge. This improve¬ 
ment was carried out by rebuilding the waterways as reinforced 
concrete slab culverts or masonry and concrete arches. 

48. The programme of planting out at stations and along the 
line trees raised in the tree nursery at Lydda continued, 67,000 trees 
and shrubs of fifty varieties having been distributed for this purpose 
during the year. 


Seventy tons of eucalyptus wood, valued at £P.140, was cut 
from earlier plantations and was used for various purposes for 
maintenance and sold for fuel. 


Ballaatlng. 


Rail creep. 
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planting. 
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In Sinai fifty-one dunams were planted with desert scrub 
(mainly artemesia) to hold the dune sand, as this had been shown 
in past years to be an effective means of economy in labour required 
to remove drift sand from the line. 

49. Electric motive power was installed at the railway stone 
quarry at Nur Esh Shams during the year with very satisfactory 
results—the output being nearly twice as much as in the previous 
year. 

The introduction of pneumatic drilling machinery next year is 
expected to produce a still further improvement, and to effect 
economies in operation. 

In addition to building stone, soling, ballast, concrete aggregate 
and quarry waste, a considerable proportion of the need of the 
Railway for lime was supplied from the Nur Esh Shams kiln. 

As is shown under the heading “New works, buildings,” else¬ 
where in this report, some improvement has been effected in the living 
conditions at the Prison Camp by the construction of some badly- 
needed staff quarters. These were economically erected by prison 
labour using stone and lime produced on the spot, and needing 
only timber and second-hand rails for such parts as windows, doors, 
and roofing. 

50. The maintenance staff of the Engineering Branch remained 
practically at the same strength as in the previous year, but to deal 
with the large volume of new works additional labour was employed 
for the period of construction. 

The number of platelaying staff per kilometre employed on the 
ordinary maintenance of the permanent way on the various sections 
in 1935-36, as compared with 1934-35, was as follows :— 

Men per kilometre. 


Standard Gauge. 


1935-36 

1934-35 

Haifa-Rafah .. 

• • 

1-00 

116 

Jaffa-Jerusalem 

• • 

1-00 

1-01 

El Kantara-Rafah 

• + 

1 35 

1-32 

105 cm. gauge. 

In Palestine .. 

• • 

0-96 

0-89 

In Trans-Jordan 

• • 

0-26 

0-30 


The platelaying staff are given the opportunity of attending 
courses of instruction under Permanent Way Inspectors, of which 
the syllabus covers track maintenance and construction work, 
duties of gangers, simple 7 calculations for super-elevation and gauge 
widening of curves, and other subjects likely to be of use to them in 
their work. 

51. A great deal of survey work was done during the year— 
setting out new works, Staking out sidings—public and private, 
and resetting curves in Sinai in continuation of the work of elimin¬ 
ating some of the worst of the grades and curves which were laid 
under war conditions. • 


As a result of these surveys, and of the work which followed 
upon them, the improvements in curvature shown below were 
effected. 

Number of Curves. 

1 


Radius changed from 382 m. to 716 m. 


M 


ft 


» » 


f* 


ft 


ft 


430 m. to 1,146 
492 m. to 2,292 i 

. 1,000 m. to 1,146 

Curves eliminated radius 382 m. 

430 m. 

458 m. 


ft 


ft 


ft 


• • 


• • 


1 

1 

1 

2 

1 

1 









The effect has been to increase the maximum permissible speed 
of trains between Niana and Wadi Es Sarar on the Jaffa-Jerusalem 
line from 50 to 70 k.p.h., to raise the speed limit between kilometre 
35-600 and 36*900 in the same section from 40 to 50 k.p.h., and to 
raise that between kilometre 202*800 and kilometre 209 359 on the 
main line of the Palestine Railway from 55 to 80 k.p.h. 

In Sinai it was possible to remove seven speed restrictions of 
45 k.p.h. previously regarded as permanent. 

An improvement in train schedules is steadily being made 
possible as this work of correction proceeds. 

52. Notwithstanding the fact that 1935-36 was an unusually 
dry year, the Railway suffered considerable damage by floods 
resulting from heavy bursts of rain, but with one or two exceptions 
there was little interruption of traffic, and nothing approaching the 
conditions and difficulties in this respect of the previous year. 

During a severe gale on February 12th, the sea broke through 
the sand dunes at Bardawil, west of El Arish in Sinai, and reached 
the line over a length of nearly four kilometres, washing right over 
the track in places. Similar conditions had been experienced in 
previous years, but owing to the measures subsequently taken to 
strengthen the embankment, the damage on this occasion was not 
sufficient to interrupt traffic. 

53. There was the usual trouble owing to sandstorms in Sinai, 
and it was necessary to impose cautions for trains on seven occasions. 


54. The following table sets out for comparison with the year 
1934-35 the incidence of failures in communications used for train 
operation : 



Damage by 
rain and 
floods. 


Interruption 
caused by 
sandstorms 
in Sinai. 

Signalling 

and 

Interlocking. 



In connection with the above return, I point out that the 
routes carrying railway lines were under reconstruction during the 
period under review, and that it was impossible to avoid some 
interruption of the Train Control Circuit. 


Anti- 

malarial 

measures. 


55. As in past years, work on eliminating actual and potential 
mosquito-breeding places proceeded, and considerable improvements 
were made on the advice of the Medical Authorities. 


Certificate 
as to main¬ 
tenance of 
Ways and 
Works. 


56. The following certificate was given by the Chief Engineer:— 
“The permanent way, bridges, buildings, structures, and 
signalling and inter-locking equipment were adequately main¬ 
tained during the year, and I am able to certify that they have 
been kept in good and safe condition." 


STORES. 


57. The value of stores received for the Railway from all 
sources during the year was £P.375,462, an increase of £P.96,930 over 
the previous year. The details are as follows :— 




1935-36 

1934-35 

Increase 

I Vcrca.se 



£P 

£P 

£P- 

£P- 

(I) 

General Stores from the United 




Kingdom 

72,319 

49.465 

22.854 

— 

(2) 

Material for Extraordinary Works, in¬ 
cluding Capital Charges and Renewals 
Fund .. .. .. .. .. 

\ 

128,279 

115,475 

12,804 


(3) 

Coal from the United Kingdom 

110,543 

63,249 

47,294 

— 

1935-36, 72,211 tons 

1934-35, 42,993 tons 








311,141 

228,189 

82,952 

— 

W 

General Stores acquired locally 

50,814 

41,170 

9,644 

— 

(5) 

Materials returned to Stores and 





adjustments 

Miscellaneous Revenue Account 

1,913 

1,623 

290 

— 

(6) 

(Materials) .. ... 

8,475 

4,642 

3,833 

— 



10,388 

6,265 

4,123 

— 

(7) 

Stationery from the United Kingdom 

1,565 

1,070 

495 

— 

(8) 

Stationery purchased locally (including 
equipment, produced in Railway Work¬ 
shops, returned to Stores, and adjust¬ 
ments) 

1,554 

1.838 


284 



3,119 

2,908 

495 

284 



375,462 

278,532 

97,214 

284 


Details of item 4 , General Stores acquired 

locally, 

are as 

follows : — 

* 






1935-36. 

1934-35. 



£P- 

£P- 

1. 

Acetylene and Oxygen. 

561 

ooo 

2. 

3. 

Asphalt .. . . j. . 

Ballast 

1,592 

9,691 

566 

3,191 

4. 

Baskets 

752 


2 

5. 

Benzine. 

306 

208 

6. 

Building Stone 

1,241 

672 

7. 

Cement. 

5,448 

2,007 

8. 

Kerosene. 

1,129 

1,128 

9. 

Lime . • 


64 


28 

10. 

Lubricating Pads 


54 

138 

11. 

Pig Iron. 

- 

— 

- 

— 

12. 

Tents 

121 

114 

13. 

Tiles . 

1,671 

209 

14. 

Timber and Sleepers .• 

20,047 

26,027 

15. 

Uniforms 

235 

326 

16. 

Manufactured in Railway Mechanical 






Workshops. 

4.822 

3,130 

17. 

Miscellaneous 

3,080 

2,758 



50,814 

41,170 
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58. The total value of materials and stationery issued from 
Railway Stores during the year was £P.374,209, an increase of 
£P. 103,742 compared with 1934-35. Distribution was as follows :— 


Branch. 

Stores—General. 

i * - - 



Stationery. 

> — 1 


1935- 

36. 

1934- 

35. 

In¬ 

crease. 

De¬ 

crease. 

1935- 

36. 

1934- 

35. 

In¬ 

crease. 

De 

crease. 


£ p . 

£P 

£P. 

£P 

£P. 

£ p 

£P 

£P 

Mechanical 

138,987 

118,27! 

20,716 

— 

275 

184 

91 

— 

Engineering 

Traffic (includes 

102,916 

68,426 

34,490 

' 

343 

299 

44 

- 

coal) .. 

123,984 

74,770 

49,214 

— 

880 

1,425 

— 

545 

Management 

22 

20 

2 

— 

299 

267 

32 

— 

Account 

171 

413 

— 

242 

887 

622 

265 

— 

Stores 

Senior Medical 

70 

54 

16 

— 

148 

108 

40 

— 

Officer, Railways 
Miscellaneous : 

172 

150 

22 


9 

4 

5 

— 

Private Sales .. 
Breakage and 

4,627 

5,067 

— 

440 

3 

7 

— 

4 

Loss Account 

4 

34 

— 

30 

— 

— 

— 

— 

Claims Account 
Revenue Account 

72 

345 

— 

273 

1 

1 

— 

— 

“Adjustment’' 

339 


339 

— 

■ ■ 

— 

— 

— 


371,364 

267,550 

104,799 

985 

2,845 

2,917 

477 

549 


59. The value of stocks, excluding coal, compared with the 
two previous years, is shown below :— 



31st March, 
1936. 

31st March, 
1935. 

31st March, 
1934. 


£ p 

£ p - 

£ p 

Stores General 

71,080 

70,101 

62,027 

Stationery .. 

1,770 

1,496 

1,505 


72,850 

, 71,597 

63,532 


Sales of scrap metals, firewood, and empty containers realised 
£P.4,531. T 

The Stores Branch, in its capacity as Government Transport 
Department, received, cleared, and forwarded the following stores 
for other Departments of Government :— 

4 


! 

, 1935-36. 

1934-35. 

Inward. 

Outward. 

Total. 

Packages .. 

54,294 

88 

54,382 

26,864 

Bundles 

14,782 

9 

14,782 

14,902 

Loose articles 

101,130 

7 

% 

101,137 

73,070 


170,206 

95 

170,301 

114,836 















































STAFF. 


Improve¬ 
ments in 
wages and 
conditions of 
service of 
wages staff. 


60. I have referred several times in this repeat to an increase 
in expenditure caused by an improvement in wages and conditions 
of service of the wages grades of the staff. These improvements, 
which came into operation as from the beginning of the financial 
year under report, included an all-round increase of wages to men in 
the wages grades who had been in the service for not less than three 
years, and who had not reached the maximum of their scales. A 
system was introduced of regular increases within the scales to a 
proportion of the men which it was hoped to continue each year. 
Temporary additional payments were made to men living in Haifa 
and Tel Aviv to assist towards the high cost of housing in those 
towns and improved sick leave conditions for the daily wage staff 
were introduced. Considerable additions were made to the traffic 
and train staff in order to avoid long hours, and the payment of 
overtime to daily wage men was regularised. The improvements in 
conditions envisaged the provision of better accommodation for 
platelayers on the line, and a start has been made in this respect. 


I have the honour to be, 

Sir, 

Your obedient servant, 

C. R. WEBB, 

General Manager. 


I 
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OUT OF THE GROSS REVENUE OF THE ENTIRE YEAR IT TOOK RECEIPTS OF 
(I) 146 8 DAYS FOR WAGES (£P. 326.192). 

32 2 DAYS FOR COAL (£P. 71.533). 

49 3 DAYS FOR STORES AND MATERIALS (£P. 109.463). 

27 I DAYS FOR RENEWALS (£P. 60.000). 

70 7 DAYS FOR DEBT CHARGES (£P. 157.203). 

33 4 DAYS FOR OTHER EXPENSES (£P. 74.276). 

THE RECEIPTS OF 6 5 DAYS (£P. 14,418) PROVIDED A SURPLUS ON WORKING AFTER MEETING ALL MAINTEN, 
RENEWALS. AND DEBT CHARGES. 

IN ADDITION TO THE ABOVE EXPENDITURE. THE SUM OF £P. 128.449 WAS SPENT ON CAPITAL IMPROVI 


(1) 

146 8 

(2) 

322 

(3) 

49 3 

(*) 

27 1 

(5) 

707 

(6) 

33 4 
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SUNDAY 


MONDAY 


TUESDAY 


WEDNESDAY 


THURSDAY 


FRIDAY 


SATURDAY 


■ OUT OF THE GROSS REVENUE OF THE ENTIRE YEAR IT TOOK RECEIPTS OF 
:*® DAYS FOR WAGES (£P. 326,192). 
r2 DAYS FOR COAL (£P. 71,533). 

IdAYS FOR STORES AND MATERIALS (£P. 109,463). 

IIdAYS FOR RENEWALS (£P. 60,000). 

AYS FOR DEBT CHARGES (£P. 157.203). 

AYS FOR OTHER EXPENSES (£P. 74.276). 

ECEIPTS OF 6-5 DAYS (£P. 14,418) PROVIDED A SURPLUS ON WORKING AFTER MEETING ALL MAINTENANCES. 
AND DEBT CHARGES. 


iDITION TO THE ABOVE EXPENDITURE, THE SUM OF £P. 128.449 WAS SPENT ON CAPITAL IMPROVEMENT. 
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PALESTINE RAILWAY. 

COMPARATIVE SUMMARY OF STATISTICAL HEADS. 

For the Year ending 31st March, 1936, 

Compared with the Years ending 31st March, 1935 and 1934. 


Head 

No. 


Unit. 

1935-36. 

1934-35. 

1933-34. 

1 



4' 8$* 

4' 8j* 

4' 8J' 

2 

Route Kilometrage 

Kims. 

329 

329 

329 

3 

Track Kilometrage 

Kims. 

427 

419 

414 

4 

Gross Railway Receipts 

£P- 

588,816 

573,614 

431,706 

5 

Railway Working Expenditure. 

£P. 

421,822 

345,527 

285,691 

6 

Balance of Railway Working Account 

£P- 

166,994 

228,087 

146,015 

7 

Interest Charges:— 

(a) Interest 

£ p - 

123,954 

123,954 

123,414 


(b) Sinking Fund . 

£ p - 

32,435 

32,448 

32,294 


(c) Management 

£ p - 

751 

738 

750 

8 

Profit or Loss on Undertaking 

£P. 

9,854 

70,947 

10,443 

9 

Percentage of Railway Working Expenditure 
to Gross Railway Receipts 

0/ 

/o 

71-6 

60*2 

66-2 

10 

Capital Expenditure :—(Annual). 

(a) From Loan Fund 

£ p - 

148 

524 

9,227 


(b) From Railway Revenue 

£P- 

123,966 

76,954 

4,377 


Total Capital Expenditure 

£P. 

123,818 

77,478 

13,604 

11 

Capital Expenditure per Route Kilometre 

£P. 

9,895 

9,519 

9,283 

12 

Gross Railway Receipts per Route Kilometre 

£P- 

1,790 

1,743 

1,312 

13 

Railway Working Expenditure per Route Kilo¬ 
metre •• •• •• •• •• •• 

£P- 

1,282 

1,050 

871 

14 

Coaching Train Kilometrage :— 

(a) Coaching Train Kilometrage in¬ 
cluding proportion of Mixed .. 

Kims. 

637,563 

585,937 

398,171 


(6) Sentinel-Cammell Car Kilometrage 

Kims. 

58,446 

132,036 

114,861 


Total Coaching Train Kilometrage 

Kims. 

696,009 

717,973 

513,032 

15 

Goods Train Kilometrage :— 

(a) Paying, including proportion of 
Mixed .. .. .. .. 

Kims. 

727,880 

660,721 

576,472 


(b) Non-Paying . 

Kims. 

58,865 

8,542 

29,164 


Total .. .. .. 

Kims. 

786,745 

669,263 

605,636 

16 

Total Train Kilometrage . 

Kims. 

1,482,754 

1,387,236 

1,118,668 

17 

Engine Kilometrage .. / .. .. * 

Kims. 

2,019,509 

1,720,062 

1,447,556 

18 

Percentage of Train to Engine Kilometrage .. 

% 

73*4 

80-7 

77-3 

19 

Gross Railway Receipts per Paying Train 
Kilometre ,. 

Mils. 

414 

416 

396 

20 

Railway Working Expenditure per Paying 
Train Kilometre *. 

Mils. 

296 

251 

263 

21 

Average Goods Train Load'(net) 

Tons. 

137 

145 

121 

22 

Average Number of Vehicles per Goods Train 

No. 

27-7 

29-9 

25-4 

23 

Average Number of Vehicles per Coaching Train 

No. 

6-4 

5*7 

70 

24 

N umber of Steam Locomotives in Stock 

No. 

83 

73 

70 

25 

Average Kilometrage per Steam Locomotive in 
Stock (* l ) .. b . . 

Kims. 

28.320 

27,799 

25,034 

26 

Passenger Receipts (including Season Tickets) 

£P- 

186,871 

170,882 

128,732 

27 

Other Coaching Receipts 

£P. 

24,069 

24,465 

21,976 

28 

Total Coaching Receipts . 

£P- 

210,940 

195,347 

150,708 

29 

Percentage of Coaching Receipts to Traffic 
Receipts . 

% 

38-5 

37-2 

384 


(• l ) Based on the P.R. and K.R. Railway Engine Kilometrage. 
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Head 

No. 


30 

31 


32 


33 


34 

35 

36 

37 

38 

39 

40 


41 


42 

43 


44 

45 

46 

47 

48 

49 

50 


51 

52 


Coaching Receipts per Route Kilometre 
Coaching Receipts per Paying Coaching Train 
Kilometre 

Number of Passenger Journeys (excluding 
Season Tickets) 

Average Receipt per Passenger Journey (ex 
eluding Season Tickets) 

Number of Coaching Vehicles in Stock 

Coaching Vehicle Kilometrage. 

Average Kilometres per Coaching Vehicle in 

Stock (•*). 

Goods Receipts (including Live Stock) 
Percentage of Goods Receipts to Traffic 
Receipts 

Goods Receipts per Route Kilometre .. 

Goods Receipts per Paying Goods Train 
metre . 

Tons of Goods Hauled :— • 

(a) Paying 

(b) Non-Paying—(Originating) 

Total Tonnage of Goods Haul 
Average Receipts per Ton of Goods (Paying) 
Net Ton Kilometraee of Goods :— 


(a) Paying 


• • 


• • 


(6) Non-Paying 


• • 


• • 


Total 


• • 


• • 


Average Receipt per Ton Kilometre (Paying). 
Average Length of Haul of Paying Traffic . 
Number of Goods Vehicles in Stock .. 
Loaded Goods Vehicle Kilometrage .. 

Empty Goods Vehicle Kilometrage 
Total Goods Vehicle Kilometrage — 
Percentage of Empty to Total Goods Vehicle 
Kilometrage 

Average Load per Loaded Vehicle 
Average Kilometres per Goods Vehicle in Stock 
(Paying) ^ i • • 


Unit. 


1935-36 


1934-35 


1933-34 


£P 

Mils. 

No. 

Mils. 

No. 

Kims. 

Kims. 

£P- 


% 

£P- 


Mils. 


Tons. 

Tons. 

Tons. 

Mils. 

Ton- 
Klms. 
in 000’s 
Ton- 
Klms. 
in 000's 
Ton- 
Klms. 
in 000’s 
Mils. 
Kims. 
No. 
Kims, 
klms. 
Kims. 


% 

Tons. 


Kims. 


641 


303 

1.485,093 

126 

94 

4,085,804 

57,108 

336,166 

61 -5 

1,022 

462 

850.685 

265,821 

1,116,506 

384 


93,083 


14,819 


107,902 
3-5 
109 
2,117 
13,115,027 
8,706,734 
21*821,761 

39-9 
82 

12,164 


594 

272 

1,298,290 

131 

94 

3,320,033 

49,208 
330,211 

62-8 

1,001 

500 

848,699 
112,440 
961,139 
384 


89,333 


7,999 


97.332 
3-6 
105 
2,028 
12.190.896 
7,805,037 
19.995. 


458 


294 

889,044 

144 
95 
2,782,112 

42,453 
241.796 

61*6 
735 


419 


698,397 

115,882 

814,279 

337 


66;872 


6,720 


73,592 

3-5 

96 

2,007 

9,476,125 

5,923,504 


933 15.399,629 


390 

80 

11,655 


38-5 

7-7 

9,401 


(•*) Based on the P.R. and K.R. Railway Coaching Vehicle Kilometrage. 
• Based on P.R. and K.Jt. Railway Goods Vehicle Kilometrage. 


/ 


% 












PALESTINE RAILWAY. 

BALANCE SHEET as at 31st March, 1936 


Liabilities. 


1. Pet ah Tiqva Colony Loan Account 


• • 


2. Cash Deposits 


3. General Manager’s Advance Account 


4. Palestine Railway Renewal^ Fund 


• • 


6. Amount due to Foreign Railways 


7. Sundry Liabilities Accrued 


• • 


• • 


8. Unpaid Wages .. 


• • 


9. Fines Fund 


• • 


• • 


• • 


* • 


• • 


• • 


5. Sinai (Kantara-Rafa) Railway Special Fund .. 


• • 


£P. Mils. 


• • 


• • 


• • 


• • 


• • 


• • 


2,154-849 


59,325-486 


2,751 -642 
67,643-494 


3,566-901 


4,771-187 


• • 


• • 


• • 


898-298 


5.239-044 


Assets. 


19,677-981 I 10. Cash Account:- 


Cash on hand .. 

Cash at Bank .. 

Cash in Transit 
Cash with Imprest Holders 
Cash at Stations (Change) 

Unallocated Stores Account :— 
(«) General Stores 

(b) Stationery 

(c) Coal 


• • 


• • 


• • 


• • 


Outstanding Traffic, etc., Accounts 

Haifa Harbour Works 
Military Traffic 

Palestine Government Departments 
Ledger Account Holders 
Other Traffic, etc., Accounts.. 


• • 


• • 


13. Accounts Receivable (Miscellaneous) 


14. Amounts due by Foreign Railways 


166,028-882 


£P. Mils. 


• • 


519981 
6.473-034 
1-500 
20 000 


82,594-431 

1,583-294 

45,985-758 


3,482-402 

1 , 072-715 

11,112-275 

2,749-863 


£P. Mils. 


7.014-515 


130.163-483 


18.417-255 


3,572-347 
6,861 -282 


166,028-882 
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PALESTINE RAILWAY. 


RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT 

as at 31st March, 1936. 


RECEIPTS. 

Loan Account, under the Palestine and East Africa Loans Act, 1926 


£P 


2,492,507 


Palestine Government—From Railway Surpluses .. 


• • 


• • 


Total Receipts 


• • 


785,779 


3,278,286 



£P- 

EXPENDITURE. 


I «* •• •• •• •• •• •• •• •• •• •• 

131,924 

Construction of Way, Stations, etc., including Arbitration Award paid in respect 
of Jaffa-Jerusalem Line .. 

1,698,938 

Locomotives, Rail Cars, and Rolling Stock .. 

1,034,715 

Manufacturing and Repairing Works and Plant 

268,588 

Cost of raising Plaestine Loan (Palestine Railway proportion) 

3.134,165 

66,647 

Expenditure on other Railways :— 

Petah Tiqva Railway . 

Kantara-Rafah Railway. 

Hijaz Railway 

3,200,812 

54,532 

20,958 

1,005 

Total Expenditure .. 

3,277,307 

Balance available as at 31st March, 1936 

979 

Total 

3,278,286 



/ 

i 

t 






















PALESTINE RAILWAY 

As at 31st 


To Expenses on Votes authorised in 1 §83-34 
To Expenses on Votes authorised in 1934-35 



To Expenses on Votes authorised in 1935-36 


To Balance as at 31st March, 1936, carried forward 


67,187-272 


FUND. 


ARCH, 1936. 


Receipts. £P. Mils. 


By Balance Brought Forward .. .. .. .. .. .. 7,187*272 


By Transfer from Palestine Railway Revenue Account. 60,000-000 


67,187-272 





Expenditure 


PALESTINE 

RECEIPTS AND 

For the Year ending 31st March, 1936, Compared 


Abstract. 


Heads 


A. To Maintenance and Renewal of Ways 

and Works . 

B. Maintenance and Renewal of Engines 

and Rolling Stock 

C. Transportation Expenses ... 


D. General Charges 


Contribution to Palestine Railway Renew 

als Fund 


Year. 


1935- 36 
1934-35 

1933- 34 

1936- 36 

1934- 35 

1933- 34 

1935 - 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934 - 35 

1933-34 


a ♦ % of 

Amount Gross 

fP m Receipts. 


83,955 

58,133 

54,223 

75,536 

72,349 

60,168 

151,659 

115,316 

93,768 

50,672 

43,029 

37,532 

60,000 

56,700 

40,000 


14*2 
101 
12*5 
12-8 
12*6 
140 
25 8 

201 

21*7 

8-6 

7- 5 

8- 7 
10-2 

9 - 9 

93 


Remarks. 


For details 
see page 
No. 48. 
For details 
see page 
No. 49. 
For details 

see pages 
50/52. 
and 69. 
For details 
see page 53. 


Total Working Expenditure 


E. Debt Charges .. 


Total Expenditure .. 


Surplus or Deficit 


• • 


• • 


1935-36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 


For details 
see page 55 


Total 


1935-36 

1934-35 

1933-34 


588,816 

573,614 

431,706 


1000 

1000 

1000 


RAILWAY. 







PALESTINE RAILWAY. 


RECEIPTS IN RESPECT OF RAILWAY WORKING 

for the Year ending 31st March, 1936. 

Compared with the Years ending 31st March, 1935 and 1934. 


Sub-head of Revenue. 


1935 36. 


1934-35. 


1933-34. 


A “ Traffic A “ Traffic A “ Traffic 
* Receipts * * Receipts * * Receipt! 


%of 


Receipts 


Receipts 


ORDINARY PASSENGERS 
(Single and Retuni Fares) :• 
1st class 
2nd class 
3rd class 


8,160 

20,307 

141,293 


15 

3-7 

25-9 


8,430 

19,726 

120,528 


1-6 

3-8 

22-9 


8 983 
16,797 
82,001 


2-3 

4-2 

20-9 


Total 


169.760 31-1 148,684 28-3 107,781 27-4 


TOURISTS:— 

1st class 
2nd class 
3rd class 

Total 


SEASON TICKETS .. 


7,960 

7,773 

1,284 


17,017 


94 


1-5 

1-4 


11.779 
8,818 
1,139 


3-1 21,736 




462 


2*2 

1-7 

0-2 


01 


10,259 

8,875 

1,486 


4 • 1 20,620 


331 


2-6 

2-3 


5-3 



Total Receipts from Passengers 
Baggage, Perishables, etc. 

BUlls 

Other Traffic by Passenger Train 
Total Passenger Train Traffic .. 


186,871 

11,418 

8,463 

4,188 


.. 210,940 


34-2 

2-0 

1*5 

0-8 



170,88! 
12,33 
8,463 
3,671 



32*5 

2-4 

1-6 

0-7 


128,732 

10,748 

8,462 

2,766 


32-8 

2*7 

2-2 

0*7 


195,347 37-2 150,708 38-4 


Merchandise 
Live Stock 


Total Goods Train Traffic 


TOTAL TRAFFIC RECEIPTS 


. 325,483 59-5 320,230 60-9 235,743 60 1 

. 10,683 2*0 9,981 1*9 6,053 1-5 


336,166 61-5 


Demurrage and Storage 
Rents .. .. .. .. • / 

Sales 

Hire of Palestine Railway Rolling Stock 
to Kantara-Rafah Railway 
Unclassified . 


2,858 

1,307 

5,355 

12,549 

19,641 


Total Miscellaneous Receipts .. 


.. 41,710 


TOTAL RECEIPTS 



.816 



,211 62-8 241,796 61-6 


: 547,106 100*0 525,558 100*0 392,504 100*0 




2,721 

1,576 

6,602 

12,374 

24,783 


48,056 



1,444 

1,466 

2,931 

14,401 

18,960 



573.614 

































































PALESTINE RAILWAY. 

NUMBER OF AND RECEIPTS FROM PASSENGERS AND AVERAGE RECEIPT PER PASSENGER 

A 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 


Class of Passengers. 


Ordinary :— 
1st Class 
2nd Class 

3rd Class 


• • 


• t 


Total Ordinary .. 


Tourists :— 

1st Class 
2nd Class 
3rd Class 


• • 


• • 


• • 


• • 


• • 


• • 


Total Tourists 
Total 


• • 


• • 


Season Ticket Holders : 
1st Class 
2nd Class 
3rd Class 


• • 


• • 


• • 


• • 


• • 


Total 
Grand Total 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


1935-36. 


Number of Passenger 
Journeys. 


10,787 
47,715 
1.403,723 


1.462.225 


7,115 

10,830 

4,923 


22,868 


1,485,093 


Equivalent 
Number of 
Annual 
Tickets. 


•7 

•5 


20-2 


Estimated 
Number of 
Passenger 
Journeys. 


Receipts. 


£P 


8,160 

20,307 

141,293 


169,760 


7,960 

7,773 

1,284 


17.017 


186,777 


450 

300 

11,400 


12,150 


1.497,243 


12 

22 

60 


94 


186,871 


Average 

Receipt 

per 

Passenger 

Journey. 

Mils. 


756 

426 

101 


116 


1,119 

718 

261 


744 


126 


27 

73 

5 


8 


125 


1934-35. 


Number of Passenger 
Journeys. 


11,638 

44,513 

1,215,225 


1,271,376 


10,328 

12,190 

4,396 


26,914 


1,298,290 


Equivalent 
Number of 
Annual 
Tickets. 


10 

31 

55*9 


60*0 


Estimated 
Number of 
Passenger 
Journeys. 


600 

1,900 

33,550 


36,050 


Receipts, 


£P. 


8,430 

19,726 

120,528 


148,684 


11,779 
8,818 
1,139 


21,736 


170,420 


1,334,340 


145 

95 

222 


462 


170.882 


Average 

Receipt 

per 

Passenger 

Journey. 

Mils. 


724 

440 

99 


116 


1,140 

723 

259 


807 


131 


242 

50 

7 


13 


128 


1933-34 


Number of Passenger 
Journeys. 


11,415 

36,347 

815,643 


863,405 


8,810 

11,697 

5,132 


25.639 


889,044 


Receipts 


£P 


8,983 

16,797 

82.001 


107,781 


10,259 

8,875 

1,486 


20,620 


128,401 


Equivalent 
Number of 
Annual 
Tickets. 


9-6 

18-8 


28-4 


Estimated 
Number of 
Passenger 
Journeys. 


5,739 

11,301 


17.040 


906,084 


25 

221 

135 


331 


128,732 


Average 

Receipt 

_ per 



Journey 

Mils. 


786 

462 

100 


124 


1,164 

758 

289 


804 


144 


39 

11 


19 


142 



PALESTINE RAILWAY 


TRAFFIC ORIGINATING AT PALESTINE RAILWAY STATIONS 
the Year ending 31st March, 1936, compared with the Years ending 31st March. 1935 and 1934 

OUTWARDS. 


Raifa. fl.G 


Karmbl 


1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 


Atlit. 1935-36 

1934-35 

1933- 34 

Zikhron Ya'aqov . 1935-36 

1934- 35 

1933- 34 

Binyamina. 1935-36 

1934- 35 

1933- 34 

Hadbra '. 1935-36 

1934- 35 

1933- 34 

Tulkarm .. .. .. .. 1935-36 

1934- 35 

1933- 34 

Qalqilya . 1935-36 

1934- 35 

1933- 34 

Ras bl Ein .. .. .. .. 1935-36 

1934- 35 

1933- 34 

Pbtah Tiqva. 1935-36 

1934- 35 

1933- 34 

Lydda . 1935-36 

1934- 35 
1933-34 


J 


Coaching Traffic. 


Passengers 



• • 


1935-36 

1934-35 

1933-34 


.733 
207,015 
103.582 

92.243 

93.880 

69.482 

25.745 

18.034 

14.828 

29.914 

24.828 
18,547 

41.733 

34,945 

31,474 

124,611 

115,485 

76,628 

34,218 

28,709 

21,943 

5,642 

5,796 

8,803 

29,507 

17.372 

39,157 


87,088 

75.086 

64,081 

75.388 

74,362 

53.881 


~7P~ 

57,017 

45,373 


T 


921 
1,111 
29,838 I 1,164 


Baggage, 

Perishables, 

etc. 

2.979 


ons. 


16,217 

17,782 

13,276 

1,434 

1.027 

814 

2,119 

1.839 

1,397 

2,940 

2,441 

2,073 

11,357 

10,397 

6,595 

4,174 

3,548 

3,090 

438 

388 

431 

4,241 

2,736 

5,720 


16,396 

15,506 

13,625 

11,208 

10,761 

8.531 


117 

186 

140 

244 

110 

52 

19 
41 

33 

68 

101 

69 

154 

344 

261 

35 

41 

44 

1 

6 

4 

27 

20 

14 


454 

382 

163 

1.398 

1,474 

1.296 


2.891 

2,776 

453 

653 

465 

320 

121 

62 

63 

80 

57 

183 

197 

121 

421 

585 

418 

140 

131 

116 

7 

14 

10 

96 

65 

35 


972 

894 

594 

3.615 

3,800 

3.286 


Other 

Pass. 

Traffic 

IP. 


1,821 

1.408 

1,206 

13 
15 
19 

5 
3 
2 

3 
5 


1 

3 

2 

13 

54 

8 

18 

21 

7 

6 


16 

9 

3 


876 

595 

248 

621 

533 

419 


INWARDS. 



Goods Traffic. 

Total 

A Goods 
Receipts. 

Goods Traffic. 

Total. 

Merchandise. 

Live Stock. 

Total. 

Merchandise. 

Live Stock 

Total 

£P 

Tons. 

£P. \ 

| No. 

IP. 

£P. 

^ P • 

Tons. 

IP. 

No. 

iP 

£P- 

61.817 

505.861 

215,460 

43.689 

10.539 

225,999 

“287.816 

205.667 

52.959 

334 

126 

53,085 

49,672 

491.679 

208.690 

91.224 

9.790 

218.480 

268.152 

221.164 

56.255 

769 

79 

56,522 

33,820 

372.440 

142.226 

85,234 

5,955 

148.181 

182.001 

217.367 

46.183 

472 

55 

46238 

16.683 


i ■ ■ 



OHS 

16.683 






18,450 

37 

39 

— 

— 

39 

18,489 

199 

80 



80 

13,760 

346 

414 

— 

— 

414 

14,174 

476 

CCA 

6 

4 

573 

1,759 

13,485 

4,470 

10 

10 

4,480 

6.239 

2,567 

1,045 

2 

4 

1,049 

1,151 

14,055 

4,487 

14 

5 

4,492 

3.643 

WO 

334 

44 

16 

350 

880 

10,499 

3,784 

9 

— 

3,784 

4.664 

626 

216 

18 

2 

218 

2,185 

3,781 

1.634 

1 

2 

1,636 

3,821 

1,958 

793 

1 

2 

795 

1.924 

3,148 

1,308 

— 

— 

1,308 

3,232 

1,141 

433 

10 


433 

1,454 

1,796 

784 

25 

5 

789 

2.243 

854 

313 

21 

4 

317 

3,124 

8.452 

2.872 

29 

28 

2,900 

6.024 

8,500 

3.099 

6.932 

500 

3.599 

2,641 

8,504 

2,742 

17 

5 

2,747 

5,388 

6,982 

2,489 

27 

8 

2.497 

2,196 

5.221 

1,826 

38 

3 

1,829 

4,025 

3,578 

1,383 

86 

9 

1,392 

11,791 

20,787 

6,667 

17 

14 

6.681 

18,472 

15,368 

5,412 

733 

234 

5,646 

11,036 

19,772 

6.431 

28 

10 

6,441 

17,477 

19.491 

6.825 

601 

116 

6,941 

7,021 

15.358 

5.024 

17 

5 

5,029 

12.050 

16,114 

5,437 

929 

58 

5,495 

4.332 

5.263 

1.821 

156 

81 

1.902 

6.234 

14.971 

5,698 

3.025 

168 

5.866 

3,700 

6,489 

2,276 

826 

146 

2,422 

6,122 

11,758 

4.331 

3.527 

139 

4,470 

3,213 

3,182 

1,196 

308 

89 

1.285 

4,498 

9.915 

3.804 

4,233 

130 

3,934 

451 

2,360 

954 

3 

2 

956 

1,407 

3.933 

1,474 

154 

60 

1,534 

402 

2.605 

923 

4 

1 

924 

1,326 

4,137 

1,527 

83 

26 

1,553 

441 

2.075 

758 

429 

15 

773 

1,214 

3.093 

1,150 

288 

22 

1,172 

4,353 

3,546 

1.225 

2 

2 

1.227 * 

5.580 

12.548 

4,779 

6.406 

427 

5.206 

2.810 

2.489 

810 

283 

12 

822 

3.632 

10,183 

3,544 

16.483 

816 

4,360 

5,758 

2,017 

543 

224 

7 

550 

6.308 

4,254 

1,456 

10,342 

378 

1,834 


27,247 

7.934 

7 

6 

7.940 

7,940 

13,772 

6,335 

2.338 

762 

7,097 

— 

30,959 

8,902 

10 

10 

8,912 

8,912 

19,034 

7,488 

759 

241 

7,541 

— 

21,792 

6,489 

3 

— 

6,489 

6,489 

17,387 

7,119 

76 

14 

7.133 

18,244 

28.436 

7.008 

573 

203 

7,211 

25.455 

7,452 

6.349 

5,919 

491 

6,840 

16,995 

35,309 

7.729 

1,017 

166 

7,895 

24,890 

11,380 

7,982 

47,038 

2.824 

10.806 

14,467 

44,133 

9,007 

2.632 

158 

9,165 

23,632 

8,212 

6,138 

48,145 

2,040 

8,178 

15,444 

42,919 

13,587 

5 

6 

13.593 

29.037 

160,549 

62.228 

472 

97 

62.325 

15,094 

53,709 

16,262 

24 

2 

16,264 

31,358 

155,299 

62,185 

360 

56 

62,241 

12.236 

56,029 

16.607 

18 

1 

16,608 

28,844 

66,971 

31,505 

1,561 

106 

31,611 


& 














TRAFFIC ORIGINATING AT PALESTINE RAILWAY STATIONS 

DURING THE YEAR ENDING 31ST MARCH, 1936, COMPARED WITH THE YEARS TO 31ST MARCH, 1935 AND 1934 - continued. 









OUTWARDS. 







INWARDS. 






Coaching Traffic. 



Goods Traffic. 


Total 


Goods Traffic. 




Passengers. 

Baggage, 

Perishables. 

etc. 

Other 

Pass. 

Traffic 

Total. 

Merchandise. 

Live Stock. 

Total. 

& Goods 
Receipts 

Merchandise. 

Live Stock. 

Total 



No. 

IP. \ 

Tons. | 

IP 


£P. 

Tons. 1 

IP. 1 

No. | 

IP 

£P. 

£P 

Tons. | 

£P 1 

No 

£P 

£P 

Tel Aviv 


142.654 

18.603 

445 

1,250 

17 

19,870 

8.530 

4,315 

84 

65 

MB MB 

4.380 

24,250 

MB MB MB MB 

163,786 

79,995 

mm mb me mb 

14,038 

5.605 

MB MB M 

85,600 


1934^35 

1933-34 

133,896 

!ft£78 

530 

| 1.381 

63 

20.422 

14,315 

5.759 

120 

26 

5,785 

26,207 

160,106 

75,600 

11,836 

3,764 

79,364 


101,971 

15.882 

535 

1,281 

20 

17,183 

13.165 

4,923 

280 

83 

5,006 

22,189 

141,201 

54,944 

7,270 

1.635 

56,579 

Astuf 

1935-36 

13,481 

583 

VMM 

3 

- 

586 

582 

186 

3 

6 

192 

778 

548 

412 

10 

10 

422 


1934-35 

13,320 

565 

1 

2 

2 

569 

520 

157 

11 

2 

159 

728 

388 

271 

3 

2 

273 


1933-34 

10,902 

455 

3 

5 

2 

462 

2,597 

703 

5 

1 

704 

1,166 

121 

61 

295 

14 

75 

Jerusalem . 

1935-36 

100,660 

21,418 

911 

3,920 

238 

25,576 

42,316 

13,239 

108 

94 

13,333 

38.909 

142.983 

82,497 

4,093 

2,231 

84,728 

1934-35 

106,504 

19.487 

1,091 

3.851 

476 

23.814 

28,222 

8,504 

487 

92 

8,596 

32,410 

131.065 

73,151 

12,789 

1,962 

75,113 


1933-34 

76,988 

22.405 

906 

3,584 

387 

26,376 

34,934 

9,261 

413 

84 

9,384 

35,724 

117,226 

60,618 

25.459 

1,734 

62,352 

Rrhovot 

1935-30 

24,648 

2,814 

16 

109 

4 

2,927 

29,550 

9,116 


_ 

9,116 

12,043 

29.412 

11,345 

64 

40 

11.385 


1934-35 

24.434 

2,454 

20 

60 

6 

2.520 

33,751 

9.830 

8 

3 

9,833 

12,353 

36,986 

12,795 

75 

29 

12,824 


1933-34 

17,808 

1,552 

26 

57 

3 

1,612 

27,080 

7,355 

— 

— 

7,355 

8,967 

26,993 

9,411 

41 

8 

9.419 

Gam 

1935-36 

10,976 

2,266 

73 

185 

51 

2.502 

9,644 

3,148 

359 

93 

3,241 

5,743 

17.642 

10,800 

361 

43 

10,843 


1934-35 

11,143 

2.178 

66 

212 

11 

2,401 

20,446 

0,167 

69 

35 

6,202 

8,603 

13,629 

8,755 

44 

8 

8.763 


1933-34 

7,618 

1,685 

52 

143 

18 

1,846 

6,119 


245 

45 

2,343 

4,189 

14,556 

7,784 

633 

39 


Other Stations . 

1935-36 

123,070 

5,405 

20 

75 

16 

5.496 

14,122 

6,162 

2 

5 

6,167 

11,663 

21,989 

13,180 

265 

100 

13.280 


1934-35 

121,513 

5,440 

44 

102 

40 

5,582 

21,823 

9,570 

95 

7 

9,583 

15,165 

19,316 

11,811 

390 

25 

11,836 

Combined Rail/Road Bookings by 

1933-34 

97,632 

3,935 

46 

84 

5 

4.024 

16,408 

7,473 

163 

4 

7,477 

11,501 

17,980 

11,270 

767 

50 

11.320 

CONTRAC TORS . 

1935-36 

210,348 

28.973 

— 

— 

— 

28.973 

— 

— 

— 

— 

— 

28,973 

— 


— 

— 1 

— 


1934-35 

147.891 

25,223 

— 

— 

1 

25,224 

— 

— 

— 

— 

— 

25,224 

— 


— 1 

— ! 

— 

Do./ Do. November, 1933, to March, 1934 

33,180 

5,632 

— 

— 

— 

5,632 

— 

— 

— 

— 

— 

5,632 


- 1 

— 

— 

— 

Total . 

1935-36 

1.437.659 

rnm 

bhii 

14.791 

3,719 

226.113 

766,881 

299.798 

45,048 

11.156 


537,067 

823.645 

348,400 

45,147 

10.900 

359,300 


1934-35 

1,254,212 

186,123 

5,568 

15,040 



787,832 


94.237 


t J L*A ■ 

515.311 

823.224 

335.856 

94,838 

10,111 

345,967 


1933-34 


136,936 

i 

g t • • • K 

13,096 

2,349 

• 

152,381 

635,191 

220.674 


6,455 

227.129 

379,510 

666.926 

249,361 

100,662 

6.302 

255.663 


PLATFORM TICKETS (EXCLUDING SEASON TICKETS). 



AIAITIV, 

No. 

1 

No. 

r* • 

£P. 

No. 

\ mm • 

£P • 

No. 

£P 

1935-36 

15,423 

77 

1.547 

a 

6,453 

32 

23,423 

117 

1934-35 

12,409 

62 

3,142 

16 

6,858 

34 

22,409 

112 

1933-34 

8,223 

41 

3,428 

16 

7,978 

40 

19,629 

97 

































PALESTINE RAILWAY 

(including petah tiqva railway line) 

ABSTRACT " A.” 

. MAINTENANCE AND RENEWAL OF WAYS AND WORKS. 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934 





PALESTINE RAILWAY. 

(INCLUDING PETAH TIQVA RAILWAY LINE.) 


ABSTRACT " B.” 

MAINTENANCE AND RENEWAL OF LOCOMOTIVES AND ROLLING STOCK, 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934. 


— 

1935-36. 

1934-35. 

1933-34. 

^ Classification. 

Amount. 

Percentage 
of Gross 
Receipts. 

Amount. 

Percentage 
of Gross 
Receipts. 

Amount. 

Percentage 
of Gross 
Receipts. 


£P- 

% 

£P- 

% 

£P 

% 

A. Personal Emoluments . 

6,020 

10 

5,914 

10 

6,071 

14 

B. Other Charges : — 

Maintenance of Locomotives and Rail Cars :— 







Labour . • 

34,347 

5-8 

31,969 

5-6 

27,334 

6-3 

Materials . 

11,916 

2-0 

14,718 

2-6 

9,232 

2-2 

Maintenance of Coaching Stock :— 







Labour .. 

4,504 

•8 

4,350 

0-8 

4,471 

10 

Materials . 

2,507 

•4 

2,459 

0-4 

2,021 

0-5 

Maintenance of Wagon Stock :— 







Labour . 

7,900 

1-3 

5,657 

10 

5,176 

1-2 

Materials . 

5,114 

•9 

3,234 

0-5 

2,223 

0-5 

Electrical and Departmental Services :— 







Labour .. 

543 

•1 

1,208 

0-2 

1,196 

0-3 

Materials . 

2,825 

•5 

2,980 

0-5 

2,584 

0-6 

Total other Charges . 

69,656 

11-8 

66,575 

11-6 

54,237 

12-6 

Total Abstract " B ". 

75.676 

12-8 

72,489 

126 

60,308 

14*0 


An amount of £P.140 is included in above each year in respect of Petah Tiqva Railway. 




PALESTINE RAILWAY. 

(INCLUDING PETAH TIQVA RAILWAY LINE.) 

ABSTRACT " C.” TRANSPORTATION EXP] 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 


1934 


1935-36. 


1934-35. 


1933-34. 


Classification. 

* 



Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 

Amount. 

Percen¬ 
tage of 
Gross 

Receipts. 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 

Amount 

Percen¬ 
tage of 
Gross 

Receipts 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 




£P. 

% 

||f| 

Mils. 

£P. 

0/ 

/o 

Mils. 

Mils. 

£P 

% 

Mils. 

Mils. 

A. Personal Emoluments . 

• • 

• • 

24,165 

4-2 

12-3 

.70 

21,546 

3-8 

136 

17-3 

21,625 

50 

16-2 

22-2 

B. Other Charges :— ^ * —- 

Expenses connected with the running of Locomotives 













and Rail Cars. 

I. Steam Train Locomotives. 















(a) Wages of Engine and Shed Staff 

• • 

22,649 

3-8 

116 

15-9 

16,902 

2-9 

10-6 

13-6 

13,589 

31 

10-0 

13-9 

(6) Fuel:— 















Labour 

1 • • 

• • 

953 

0-2 

0-5 

0-7 

672 

01 

0-4 

0-5 

561 

01 

0-4 

0-6 

Materials 

• • 

• • 

50,809 

8-6 

26 0 

35-7 

41,251 

7*2 

260 

331 

33,631 

7-8 

252 

34-5 

(c) Water Supply :— 













0 4 

0-5 

Labour 

• • 

• • 

432 

01 

0-2 

0-3 

418 

01 

0*3 

0-3 

504 

01 

Materials 

• • 

• • 

4,046 

0-7 

21 

2-8 

3,172 

0-6 

20 

2-5 

2,255 

0-5 

1*7 

2-3 

(d) Lubricants, Waste, Tallow 

• • 

• • 

1,606 

0-3 

0-8 

M 

1,333 

0-2 

0-8 

M 

995 

0-2 

0*8 

1*0 

Total I. 

• • 

• • 

80,495 

13-7 

41*2 

56-5 

63.748 

111 

401 

51*1 

51,535 

118 

38-5 

52-8 

II. Sentinel-Cammell Coaches. 















Labour .. 

• • 

• • 

297 

— 

51 

—— 

640 

01 

4-8 

- 1 

526 

0-2 

4-6 

'- 

Fuel . 

• • 

• • 

268 

— 

4-6 

— 

655 

01 

50 

— 

638 

0-2 

5-6 

— 

Other Stores . 

• • 

• • 

50 

— 

01 

— 

81 

— 

0-6 

— 

57 

— 

0-5 

— 

/ Total II. 

• • 

• • 

615 

— 

98 

— 

1,376 

0-2 

10-4 

— 

1,221 

0-4 

10-7 

— 

III. Drewry Cars. 













19-6 


Labour .. 

• • 

• # 

124 

— 

9-5 

— 

118 


108 

— 

123 

01 

— 

Fuel 

• • 

• • 

74 

— 

5-7 

— 

74 

— 

6-8 

— 

29 

— 

4-6 

i - 

Totol III . 

• • 

• • 

198 

— 

15*2 

— 

192 


17-6 

— 

152 

01 

24-2 

— 






ABSTRACT ' 



Total IV .. 


V. Fire Protection. 

Labour .. 
Materials 


Total V . 


Total 


Running Shed Repairs to Locomotives and Rolling Stock 

and Electrical Services. 

Labour 

Materials 


Total 































1935-36 

1934-35 . 

1933-34 




Percen¬ 

Per 



Percen¬ 

Per 



Percen¬ 

Per 


f 



tage of 

Engine 

Per 


tage of 

Engine 

Per 

Amount. 

tage of 

Engine 

Per 

Classification. 


Amount. 

Gross 

or Car 

Train 

Amount. 

Gross 

or Car 

Train 


Gross 

or Car 

Train 




Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 



£P 

% 

Mils. 

Mils. 

£P 

°/ 

/O 

Mils. 

Mils. 

ip- 

% 

Mils. 

£P 

Expenses connected with Stations and 

* 

Movements of 













Trains and Traffic other than Locomotive Expenses. 













Station Staff .' 

• • • • • • 

15,056 

2-5 

— 

10-6 

10,507 

1-8 

- 1 

8-4 

8,123 

1*9 

- 

8-2 

Traffic and Train Staff 

• • • • • • 

4,918 

0-8 

— 

3-5 

3,506 

0.6 

— 

2-8 

2,924 

0-6 


30 

Wagon Covers and Ropes 

• • • • • • 

949 

0-2 

— 

0-7 

705 

01 

— 

0-6 


01 

- 

0*2 

Porterage Services, etc. 

• • • • • • 

5,770 

10 


4 0 

6,798 

1-2 


5-5 


M 

- 

50 

Total •• 

• • • • • • 

26,693 

4-5 

— 

18-8 

21,516 

3-7 

— 

17-3 

16,212 

3-7 

— 

16-4 

Hire of Rolling Stock 

• • • • • • 

Inclu ded unde 

r Abrstac 

t “D” 

3,736 

0-6 

— 

— 

— 

— 


— 

Total Other Charges 

• • • • • • 

127,871 

21 -6 

— 


94,147 

16-3 

— 

— 

72,520 

16-8 

— - 

— 

Total Abstract m C" 

/ 

9 9 9 9 9 9 

152,036 

25-8 

— 

— 

115,693 

201 

— 

— 

94,145 

21-8 

% 

1 - 


c/1 

to 















































PALESTINE RAILWAY 

(INCLUDING PETAH—TIQVA RAILWAY LINE) 

ABSTRACT " D." 

GENERAL CHARGES. 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934 


B 


Classification. 


Personal Emoluments 

I. General Manager 

II. Chief Accountant 

III. Stores Superintendent 




• • 


• • 


t • 


• • 


• • 


• • 


• • 


Total Personal Emoluments 

Other Charges :— 

Cost of Living Allowances 
Travelling Allowances .. 

Passage and Repatriation of Retrenched Staff Allowances 
House Allowances 

Equipment and Furniture . 

Printing, Stationery, Advertising, and Publicity 
Uniforms 

Loss and Depreciation of Stores 
Compensation, Pensions, and Gratuities 
Rent of Buildings and Land 
Entertainment of Official Guests 

Contingencies. 

Medical Services . 

Posts and Telegraphs Services 
Colonial Audit Services 
Palestine Railways Agent at Damascus 
Hire of Rolling Stock from Egyptian State Railways* 
Landing, Cable and Drawing Office charges on stores received 
through Crown Agents . 


• • 


• • 


• • 


• • 


• • 



193S 

-36. 


1934-35. 

1933-34. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

£P- 

% 

Mils. 

£P- 

£P 

% 

Mils. 

£P- 

£ p - 

% 

Mils. 

£P- 

4,417 

0-8 

3-2 

13 

3,816 

0-7 

31 

12 

3,573 

0-8 

3*7 

11 

8,302 

1-4 

5*8 

25 

8,186 

1-4 

6-6 

25 

8,604 

2-0 

8-8 

26 

4,184 

0-7 

2-9 

12 

3.673 

0-6 

2-9 

11 

3,839 

0-9 

3 9 

12 

16,903 

2-9 

11 9 

50 

15,675 

2-7 

126 

48 

16,016 

3-7 

16*4 

49 

3,970 

0-7 

2-8 

12 

1,812 

0-3 

1-5 

6 

1,850 

0-4 

1*9 

6 

450 

01 

0-3 

1 

410 

01 

0-3 

1 

342 

01 

0-4 

1 

616 

01 

0-4 

2 

618 

01 

0-5 

n 

625 

01 

0*6 

2 

3,295 

06 

2-3 

10 

1,039 

0-2 

0-8 

3 

449 

01 

0*5 

1 

1,356 

0-2 

10 

4 

1,025 

0-2 

0-8 

3 

730 

0-2 

0*7 

2 

2,218 

0-3 

1-5 

6 

2,151 

0-4 

1-7 

7 

1,779 

0-4 

1*8 

6 

652 

01 

0-5 

2 

662 

01 

0-5 

2 

539 

01 

0*6 

2 

2 

— 


— 

20 

— 

— 

— 

65 

— 

— 

— 

5,089 

0-9 

3-6 

1-5 

5,729 

10 

4-7 

17 

3,240 

0-8 

3*4 

10 

2,000 

0-3 

14 

6 

806 

01 

0-6 

2 

756 

0-2 

0*8 

2 

12 

— 

— 

— 

1 

- 

— 

— 

— 

— 


— 

24 

— 

—— 

— 

24 


— 

— 

47 

— 

1 - 

— 

1,487 

0-2 

10 

4 

1,423 

0-2 

11 

4 

1,283 

0-3 

1*3 

4 

2,987 

0-5 

21 

9 

4,844 

0-9 

3-9 

15 

4.163 

1*0 

4 3 

13 

1,557 

0-3 

11 

5 

1,521 

0-3 

1-2 

5 

1,325 

0*3 

1*4 

4 

31 

— 

— 

— 

30 

— 

— 

— 

30 

— 1 

— 

— 

1,613 

0-3 

11 

5 

* Under 

Abstract 



— 

— 

— 

— 

505 

01 

0-4 

2 

825 

. 01 

0-7 

2 

432 

0*1 

0*4 

1 











ABSTRACT “ D ’ '—continued. 


■ J 1 

p 

• 

— 

1935-36 

» - - 

1934-35 

1933 

i 

-34 

Classification . 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Kilom. 

Per 

KUo. of 
Line 
Open. 

• 

£P- 

% 

Mils. 

£P- 

£P ■ 

% 

MUs. 

MUs. 

£P 

% 

Mils. 

Mils. 

B. Other Charges— continued. 













Rent of Kantara-Rafa Railway . 

4,000 

0-7 

2-8 

12 

4,000 

07 

33 

12 

4,000 

0-9 

41 

12 

Cost of visits of experts for investigation into work and 
organization of the Railways . 

1,790 

0-3 

1-3 

5 

526 

01 

04 

2 

— 

— 


— 

Expenses in connection with two Study Courses in United 

14 m rr/iAfv% 

224 


0*2 

1 









tvingaom . • • • . • •. .. •. .. 










Total Other Charges 

33,878 

5-7 

23-8 

101 

27,463 

4-8 

22 0 

83 

21,625 

5-0 

22-2 

66 

Total Abstract " D ” .. 

50,781 

8-6 

35*7 

_ 

151 

_ l 

43,138 

_ 

7-5 

34-6 

131 

- - - -- - * 

37,641 

A 

8-7 

38*6 

15 


An amount of £P. 109 is included in above each year in respect of Petah-Tiqva Railway. 









PALESTINE RAILWAY 


ABSTRACT " E ” 

DEBT CHARGES. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 








PALESTINE RAILWAY. 

ABSTRACT " F.” 

EXTRAORDINARY EXPENDITURE (CAPITAL IMPROVEMENTS), for the Year ending 

31st March, 1936. 


Classification. 


Amount 


£P 


LAND COMPENSATION CLAIMS. 

ENGINEERING WORKS AND EQUIPMENT. 

New passenger station in reclaimed area at Haifa 
Platelayers’ quarters at Tulkarm 

Porters' quarters at Hadera. 

Additional loop at Hadera. 

Station buildings, orange shed, platforms, approaches, etc., at Qalqilya 

Orange shed and approaches at Yibna. 

New loop at Rehovot. 

Level Crossing barriers at Rehovot .. 

Extension of loop at Jerusalem station 
Shelter at halt at Qishon railway workshops 

Two motor trolleys for engineering gangs. 

Purchase of machinery, tools, and plant (including certain items to the value of 
jfP.700 from Haifa Harbour Works Department 
Improvements, and alterations to Railway Headquarter Offices .. 

Additional standard gauge sidings at Haifa for dealing with the Nesher Cement 

Traffic •• • • •• •• •• •• •• •• •• 

Provision of accommodation for the Assistant Auditor and improvements of office 
accommodation in Chief Accountant’s Office .. 

New works on main line for the prevention of damage by floods 
Rail connection to additional citrus shed, Haifa Harbour, and additional railway 
line behind Haifa Transit Shed .. 

Construction of orange sheds at Binyamina . 

Construction of orange sheds at Tulkarm 
Construction of orange sheds at Petah-Tiqva 
Construction of orange sheds at Rehovot 
Crossing Station at Qaqun 

Laying of 150 lineal metres of check rail track in Jaffa Port Area 
Minor New Works (under £P.200) 


904 


Total Engineering Works and Equipment 

LOCOMOTIVE, CARRIAGE AND WAGON STOCK AND EQUIPMENT .. 
Purchase of machinery, including W’elding plant, etc., for Locomotive Running 

Shed •• •• •• •• •• **.** ** ** 

Purchase of 11 sets of headlights for standard gauge locomotives 

Purchase of one Spring Scragging machine for Vertical Boiler for Spring Testing 

Mould Drying Oven for Foundry 

Seven oil tanks (standard gauge) . .. .... 

Six 30 ton bogie flats (standard glauge) .. . 

Purchase of three 30 ton oil tank wagons (standard gauge) . 

85 new wagons (standard gauge) 

Balance of expenditure on six new locomotives. 

Provision of additional Refrigerator Vans for the standard gauge 
Two shunting engines .. 

One spare Kitson Boiler .. y .. 

Hire of 15 ton standard gauge tank wagons for the Shell Company 

Two lathes .. .. .. .. .. . 

Minor new works (under £P.200) .. / .. 


Total locomotive, carriage and wagon stock and equipment 


Total Abstract “F 


4,846 

284 

192 

985 

6,113 

3,276 

799 

149 

220 

239 

255 

582 

129 

1,400 

528 

8,205 

1,553 

3,341 

4,147 

3,754 

1,756 

2,033 

£QQ 

nro 

1,130 

46,615 


656 

857 

445 

316 

1,015 

3,519 

5,886 

33,660 

18,830 

323 

8,185 

1,901 

220 

365 

269 

76,447 

123,966 



















PALESTINE RAILWAY. 

Lines open for Traffic as at 31st March, 1936 


Running Lines. 


Length of Haul 
Second Track. 


Kims. 


Over two Tracks 
Kims. 


Total Kims. 
Reduced to 
Single Track. 

Kims. 


Siding Reduced 
to 

Single Track. 


Kims. 


Total Single 
Tracks including 
Sidings. 

Kims. 


225-982 

87-008 

6-563 

4- 551 

5- 341 


84-157 
9-482 
2 028 
1-535 
•210 


310-139 
96-490 
8-591 
6-086 
5 551 


329-445 


97-412 


426 857 


PALESTINE RAILWAY. 

STANDARD GAUGE, 4' 8J'. 
STEAM LOCOMOTIVES. 
Position as at 31st March, 1936. 


Weight on 
Coupled 
Wheels. 

Tons. 

50-19-0 
48.18.2 
64. 0.0 
50.19.0 

46.12.0 
37.12.0 
52. 6.3 
27.11.0 


Tractive effort 
at 85 per cent 
Boiler Pressure. 


28,470 lbs. 
24,449 lbs. 
32,149 lbs. 
24,449 lbs. 

18,341 lbs. 
15,533 lbs. 
23.428 lbs. 
200 B.H.P. 


Number on hand 
at beginning of 
year 1935-36. 


44 

6 

6 


Number of New 
Locomotives 
brought into 
service during 
year 1935-36. 


Number 
scrapped 
during year 
1935-36. 


cn 


Number on hand 
at end of year 
1935-36. 


6 

44 

6 

6 


120 B.H.P. 


Total 


73 


10 


83 


Steam Hail Cars—Individual Axle Loads not Available. 






PALESTINE RAILWAY. 


Description. 


Bogie. 


STANDARD GAUGE 4' 8J'. 
COACHING VEHICLES. 
Position as at 31st March, 1936. 


Six- 

Wheeled. 


Four- 

Wheeled. 


Total 

Number 

of 

Vehicles. 


1st 

Class. 


Seats or Berths. 

2nd 

Class. 


3rd 

Class. 


Total 

in 

1935-36 


Year 1934-35. 


Total 
Number 
of Vehicles. 


Total 
Seats or 
Berths. 


Passenger Vehicles. 

Carriages of Uniform Class 
Composite Carriages .. 
Restaurant Carnages 
Sleeping Carriages .. 
Miscellaneous ,. 


58 

7 

3 

4 
3 


58 

7 

3 

4 
3 


552 

138 

120 

70 

12 


432 

194 


3,241 


4,225 

332 

120 

70 

12 


56 

9 

3 

4 
3 


4,065 

504 

120 

70 

12 


C/l 

00 


Total Passenger Vehicles 


75 


75 


892 


626 


3,241 


4,759 


75 


4,771 


Other Coaching Vehicles. 

Post Office Vans . 

Luggage, Parcel and Post Office Vans 

Carriage Trucks . 

Horse Boxes. 

Miscellaneous .. 


1 

11 


1 

14 


1 

14 


Total Other Coaching Vehicles 


16 


19 


19 


Total Coaching Vehicles .. 


91 


94 


94 










59 


PALESTINE RAILWAY. 


Description. 


TRAFFIC VEHICLES. 

Flat Wagons:— 
Four wheeled 
Six wheeled 
Bogie 

Low Side :— 

Four wheeled 
Bogie 

High Side:— 

Four wheeled 
Bogie 

Covered:— 

Four wheeled 
Bogie 

Live Stock :— 

Four wheeled 
Bogie 

Timber or Rail:— 
Four wheeled 
Bogie 

Tank (Oil) :— 

Four wheeled 
Bogie 

Brake Vans:— 

Four wheeled 
Bogie 

Miscellaneous:— 
Four wheeled 
Bogie 


Total Traffic 


SERVICE VEHICLES. 

Fuel:— 

Four wheeled 
Bogie 

Ballast:— 

Four wheeled i . 
Bogie .. I.. 

Tank (Water) :— 
Four wheeled 
Bogie 

Timber or Rail:— 
Four wheeled 
Bogie .. y. 

Engineering:— 

Four wheeled 
Bogie 

Miscellaneous:— 

Four wheeled 
Eight wheeled 
Bogie i .. 


Total Service Vehicles .. 
GRAND TOTAL 


STANDARD GAUGE 4' 8}* 
GOODS VEHICLES. 
Position as at 31st March, 1936. 


1935-36. 


1934-35. 


Total on 
books at end 
of year. 


354 

17 

14 


468 


804 


59 

13 


36 


1,844 


164 


25 

3 


273 


2,117 


Total 

Carrying 

Capacity. 

Tons. 


4,900 

255 

420 


5,360 


9,430 


590 

390 



1,968 



452 


504 


322 

70 



3,316 


25,999 


Total on 
books at end 
of year. 


Total 

Carrying 

Capacity. 

Tons. 


444 

17 

8 


486 


719 


52 

7 


1,811 


115 


6,162 

255 

240 



5,546 


8,402 



444 



520 

210 

418 


34 


22,231 



1,380 




24,891 





















































PALESTINE RAILWAY. 


RAIL MOTOR VEHICLES—PETROL LOCOMOTIVES. 

Number on Hand as at 31st March, 1936. 



Rail Motor Vehicles. 


20 H.P. Drewry Cars 


Alpha Motor Trolley 


Standard Gauge. 


Number. 


Total Seating 
Accommodation 



18 


3 (Not used). 


JLESTINE AND EL KANTARA—RAFA RAILWAYS 

COAL AND OIL CONSUMPTION. 

For the Year ending 31st March, 1936. 

Compared with the Years ending 31st March, 1935 and 1934. 



Standard Gauge. 


Coal Consumption- 
Lotomotives. 


Kilogrammes per 
Engine Kilometre. 


Oil Consumption— 
Locomotives. 


Pints per 100 
Engine Kilometres. 


1935-36 


^ 17-19 


8-35 


1934-35 


17-63 


8-60 


1933-34 


• • 


16-51 


7-70 







PALESTINE RAILWAY. 

TRAIN AND ENGINE KILOMETRAGE. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 



Year. 


Paying Train 

Kilometres. 

Shunting, 

etc. 

Kims. 

Service 

Kims. 

Shunting & Service. 

Total 

Engine 

Kims. 

Coaching. 

Goods. 

Mixed. 

Total. 

% of Total. 

% of Total Engine Kims. 

Rafah-Haifa Section 

1935-36 

473.665 

472,373 

468 

946.506 

69-3 


55,126 




1934-35 

341,753 

428,364 

5,248 

775,365 

67-6 

— 

7,970 

— ■ 



1938-34 

337,966 

325,116 

17,989 

681,071 

69-9 

— 

26,835 

— 

— 

Jaffa-Jerusalem Section .. .. ^ 

1935-36 

161,734 

250,066 

7,137 

418,937 

30-7 


3,739 

. 



1934-35 

126,520 

182,894 

61,879 

371,293 

32-4 

— 

572 

— ■ 

- 


1933-34 

2,642 

106,054 

184,876 

293,572 

301 

— 

2,329 

— 

— 

Total Palestine Railway .. 

1935-36 

635,399 

722,439 

7,605 

1,365,443 

100 0 

536,755 

58,865 

30-4 

1,961,063 


1934-35 

468,273 

611,258 

67,127 

1,146,658 

1000 

432,826 

8,542 

27-8 

1,588,026 


1933-34 

340,608 

431,170 

202,865 

974,643 

1000 

328,888 

29,164 

26-8 

1,332,695 


SENTINEL-CAMMELL CAR KILOMETRAGE For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 

1935-36 .. 58,446 

1934-35 .. 132,036 

1933-34 .. 114,861 


% PALESTINE RAILWAY. 

VEHICLE KILOMETRAGE 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934 


0 

Year. 

Passenger 

Vehicles 

Kilometres. 

Wagon Kilometrage—Paying Traffic. 

Service Vehicle 
Kilometres. 

Grand Total 
Kilometres. 

Average No. 
of Vehicles 
per Train. 

( 

Loaded. 

Empty. 

* Total. 

% of Empty 
to Total. 

Rafah-Haifa Section 

1935-36 

3,323,326 

9,071,430 

6,149,655 

15,221,085 

40-4 

2,273,157 

20,817,568 



1934-35 

2,544,303 

9,167,629 

5,845,510 

15,013,139 

38-9 

989,697 

18,547,139 

23-7 


1933-34 

2,152,844 

6,618,286 

4,229,525 

10,847,811 

390 

1,374,117 

14,374,772 

20-3 

Jaffa-Jerusalem Section .. 

1935-36 

762,478 

2,498,375 

1,526,931 

4,025,306 

37-9 

302,213 

5,089,997 

120 


1934-35 

775,730 

2.218,870 

1,423,263 

3,642,133 

39-1 

350,964 

4,768.827 

128 


1933-34 

629,268 

1,860,297 

1,028,951 

2,889,248 

35-6 

288,453 

& l, 1 

I'jf a j&f 

12-9 

Total Palestine Railway 

1935-36 

4,085,804 

11,569,805 

7,676,586 

19,246,391 

39-9 

2,575,370 

25,907,565 

18-2 


1934-35 

3,320.033 

11,386,499 

7,268,773 

18,655,272 

39-0 

1,340,661 

23,315,966 



1933-34 

2,782,112 

8,478,583 

5,258,476 

13,737,059 

38-2 

1,662,570 

18,181,741 

181 


Noth.—B rake Van Kilometrage not included 
























PALESTINE RAILWAY. 


STATEMENT OF FINES FUND as at 31st March, 1936 


Disbursements. 


Particulars. 


To (a) Awards for Station Gardens, Premises, and Quarters 


(6) Expenses in connection with Railway Football Club 


• • 


(c) Awards to Railway Employees for Special Merit 


(d) Gift of stones to El Kantara School 


• • 


• • 


Balance as at 31st March, 1936 .. 


£P. Mils. 


Particulars 


• • 


15 000 By Balance as at 1st April, 1935 


15-000 


,, Receipts during year 1935-1936 


• • 


25-000 


• • 


5,239 044 


Receipts. 



• • 




• • 


• • 


• • 


• • 


5,421-744 








PALESTINE 

GENERAL BALANCE SHEI 


£P- 




Capital provided by Palestine Government . 
Renewals Fund. 


El Kantara-Rafab Railway Special Fund 
Petah Tiqva Colony Loan :. 

Sundry Creditors:— 

For Cash Deposits. 

For traffic—Foreign Railways 
For Sundry Liabilities accrued 


For Unpaid Wages 


• # 


2,155 

3,567 

4,771 

898 


3,278,286 

2,752 

67,643 

19,678 


Fines Fund 


• • 


11,391 

5,239 


Surplus of Revenue of Palestine Railway for Financial Year 
ended 31st March, 1936, after providing for Renewals, 
but before providing for Interest, Management Charges 
and Sinking Fund Contributions on Loan Funds 


166,994 


3,551,983 


Prepared in the form recommended 


RAILWAY. 

f as at 31st March, 1936. 


£P 


£P- 


Capital Expenditure on Palestine Railway 
Capital Expenditure on other Railways 
Petah Tiqva Railway 
El Kantarah-Rafah Railway 


Hijaz Railway 


3,200,812 


• • 


Sundry Unallocated Stores 

Sundry Debtors. 

For Traffic :— 

Foreign Railways 

Government Departments 

Military 

Traders 


Miscellaneous .. 


Cash at Bank and on Hand 
Palestine Government Account 


54,532 

20,958 

1,005 


6,861 

1,073 

3,482 

13,862 

3,572 


76,495 

3,277,307 

130,163 


8 


28,850 

7,015 

108,648 


3,551,983 


by Messrs. Price Waterhouse & Co. 





PALESTINE RAILWAY. 

SUMMARY OF CAPITAL EXPENDITURE. 


Land 


• I 


• ♦ 


• • 


Construction of Way, Stations, etc., including amount 
paid under arbitration award in respect of Jaffa- 

Jeru salem 


Rolling stock :— 

Locomotives .. 

Carriages 
Wagons * 
Sentinel-Cammell Coaches 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


• • 


Manufacturing and Repairing Works and Plant 


Total 


• • 


• • 


• • 


Cost of raising loan (Palestine Railway proportion) .. 
Total Expenditure on Palestine Railway 


Total Expenditure on other Railways : 
Petah Tiqva Railway 
Kantara-Rafah Railway 
Hijaz Railway 


♦ • 


• • 


• • 


• • 


♦ • 


As at 

31st March, 
1935. 

Expended 
during year 
to 31st 
March, 1936 

Total 

Expenditure 
to 31st 
March, 1936 

£P 

£P 

£P- 

131,020 

904 

131,924 

1,652,905 

46,033 

1,698,938 

334,056 
279,987 
331,515 
14,578 

29,773 

183 

44,623 

363,829 

280,170 

376,138 

14,578 

266,287 

2,301 

268,588 

3,010,348 

123,817 

3,134,165 

66,647 

— 

66,647 

3,076,995 

123,817 

3,200,812 



54,532 

20,958 

1,005 

3,153,490 

123,817 

3,277.307 


SUMMARY OF CAPITAL EXPENDITURE as at 31st March, 1936. 


Land 


• • 


• • 


• • 


• • 


Construction of Way. Stations, etc., including amount paid under 
arbitration award in respect of Jaffa-Jerusalem Line .. 


Rolling Stock :— 

Locomotives .. 

Carriages 

Wagons .. .. 

Sentinel-Cammell Coaches 


/ 


• • 


• • 


• • 


/ 


Manufacturing and Repairing Works and Plant 


Total 


• • 


Cost of raising loan (Palestine Railway proportion) 


Total Expenditure on Palestine Railway 

Expenditure on other Railways :— 
Petah Tiqva Railway 
El Kantara-Rafah Railway 
Hijaz Railway 


• • 


• • 


• • 


• • 


• • 


• • 


• • 




363,829 

280,170 

376,138 

14,578 


£P 


131,924 


1.698,938 



1,034,715 

268,588 


3,134,165 

66-647 


3,200,812 


76,495 


V 3,277,307 



Prepared in the form recommended by Messrs. Price Waterhouse & Co. 

















PALESTINE RAILWAY. 


RECEIPTS AND EXPENDITURE In respect of Railway Working for the Year ended 31st March, 1936. 


Abstract. Expenditure. ^ 

Amount 

£P. 

%of 

Total 

Receipts. 

Amount for 
previous 
Year 

£P 

% 

Total 

Receipts. 

A. Maintenance and Renewal of W»ys 

and Works . 

83,935 

14-7 

. 58,133 

10-6 

B. Maintenance and Renewal of Loco¬ 
motives and Rolling Stock 

75,536 

13-3 

72,349 

13-2 

C. Transportation Expenses 

151,659 

26-6 

115,316 

21-0 

D. General Charges . 

44,672 

7-8 

38,222 

6-9 

G. Contribution to Palestine Railway 

Renewals Fund. 

60,000 

v 

10-5 

56,700 

10-3 

Total Expenditure .. 

415,822 

72-9 

340,720 

62-0 

Balance, being Net Receipts Trans¬ 
ferred to Net Revenue Account 

154,255 

27-1 

208,503 

38-0 


570,077 

100-0 

549,223 

100-0 


Receipts. 


Passenger Train Traffic 


• • 


Goods Train Traffic 


• • 


• • 


• • 


Miscellaneous Receipts for Railway 
Working. 


»unt for | 


570,077 


Amount 

£P. 

%of 

Total 

Receipts. 

previous 

Year 

%of 

Total 

Receipts. 

210,940 

37-0 

195,347 

35-6 

336,166 

59-0 

330,211 

60-1 

22,971 

4-0 

23,665 

4-3 


100-0 549,223 


100-0 


Prepared in the form recommended by Messrs. Price Waterhouse & Co. 



PALESTINE RAILWAY. 


COMPARATIVE NET REVENUE ACCOUNT for the two years ended 31st March, 1936. 



1934-35 

1935-36 


1934-35 

1935-36 





£P 

£P 

To Rent of Buildings and Land . 

807 

2,000 

By Net Receipts from Railway Working .. 

208,503 

154,255 




„ Rents received. 

1,576 

1,307 

„ Rental of Kantara-Rafah Railway 

4,000 

4,000 

„ Interest portion of hire of Rolling Stock to Kantara- 
Rafah Railway 

7,122 

7,304 

„ Net Revenue. 

228,087 

166,994 






„ Share of Profit on Working :— 






Kantara-Rafah Railway .. 

13,631 

8,501 




Petah Tiqva Railway . 

2,062 

1,627 


232,894 

_ 

172,994 


232,894 

172,994 

APPROPRIATION 

OF NET REVENUE for 

THE YEAR ENDED 31ST MARCH, 1936. 




1934-35 

1935-36 


1934-35 

1935-36 


£P- 

£P 


£P 


To Debt Charges :— 

Interest 



Net Revenue for the Year 

228,087 

166,994 

123,954 

123,954 


Sinking Fund Contributions .. 

32,448 

32,435 




Management Charges 

738 

751 




To Amount Available towards Expenditure on Abstract "F” 

70,947 

9,854 




—Extraordinary Expenses 







228,087 

166,994 

9 

228,087 

166,994 


Prepared in the fArm recommended by Messrs. Price Waterhouse & Co. 



KANTARA-RAFA RAILWAY 



REVENUE ml 136 

L.P. IIR 052 



£l Xantara - Pa pa Pa/e wa y. 


Revenue & Work/ng Expenses 



Percentage or Wo* km a Expenses 


70 Cross Pece 
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EL KANTARA-RAFAH RAILWAY. 


COMPARATIVE SUMMARY OF STATISTICAL HEADS 

For the Year ending 31st March, 1938, 

Compared with the Years ending 31st March, 1935 and 1934. 



10 

11 


12 

13 

14 

15 


16 


17 

18 

19 

20 
21 


22 

23 

24 

25 


26 

27 

28 

29 

30 

31 

32 

33 

34 


35 

36 


37 


(j auge ». ». •• •• •• •• 

Route Kilometrage 
Track Kilometrage 
Gross Railway Receipts 

Railway Working Expenditure. 

Balance of Railway Revenue Account 
Percentage of Railway Working Expenditure 
to Gross Railway Receipts 
Gross Railway Receipts per Route Kilometre 
Railway Working Expenditure per Route Kilo¬ 
metre •• •• •• •• •• 

Coaching Train Kilometrage. 

Goods Train Kilometrage :— 

(a) Paying . 

(b) Non-Paying . 

Total • • • • • • 

Total Train Kilometrage 
Engine Kilometrage 

Percentage of Train to Engine Kilometrage .. 
Gross Railway Receipts per Paying Train Kilo¬ 
metre ■ • •• •• •• •• •• 

Railway Working Expenditure per Paying 
Train Kilometre 
Average Goods Train Load (net) 

Average Number of Vehicles per Coaching Train 
Average Number of Vehicles per Goods Train 
Number of Steam Locomotives in Stock 
Average Kilometrage per Steam Locomotives 
in Stock •« • • 

Passenger Receipts . 

Other Coaching Receipts . 

Total Coaching Receipts . 

Percentage of Coaching Receipts to Traffic 
Receipt! 

Coaching Receipts per Route Kilometre 
Coaching Receipt per Coaching Train Kilometre 
Number of Passenger Journeys (excluding Sea¬ 
son Tickets) 

Average Receipt per Passenger Journey (ex¬ 
cluding Season Tickets) 

Number of Coaching Vehicles in Stock 

Coaching Vehicle Kilometrage. 

Average Kilometres per Coaching Vehicle in 
Stock .. ! •• •• •• •• 

Goods Receipts (including Live Stock) 
Percentage of Goods Receipts to Traffic 

Receipts . 

Goods Receipts per Route Kilometre 
Goods Receipts per Paying Goods Train Kilo- 

metre • • 

Tons of Goods Hauled :— 

A. Paying. 

B. Non-Paying—(Originating) 

Total Tonnage of Goods Hauled 


Unit. 1935-36. 1934-35. 1933-34 


Kims. 

Kims. 

£P- 

£P- 

(P. 


Of 

/o 

£P 


£P- 

Kims. 

Kims. 

Kims. 

Kims. 

Kims. 

Kims. 


Mils. 

Mils. 

Tons. 

No. 


err 


No. 

Kims. 

£P 

£P. 

£P. 

% 

£P. 

Mils. 

No. 

Mils. 

No. 


Kims. 

£ p * 


£P. 


Mils. 


4' 8*' 
203 
223 
119,052 
110,551 
8,501 

92-5 

586 

545 

152,300 

132,000 
313 
132,313 
284,613 
331,027 
RS-9 


419 


QUU 


8-4 

29-7 


65,126 

15,262 

80.388 


69-3 

528 


718 


4' 8f 
203 
223 
118.495 
104,864 
13.631 


88-5 

583 


517 

150.692 


116,312 

56 

116,368 

267,060 

309,254 

86-3 


443 


392 

157 

8-6 

31-3 


66,602 

14,785 

81,387 

70-2 

400 

540 


824 


4' 8U 
203 

223 

106,808 

98,350 

8,458 

92 1 
526 


484 

149.884 


108,714 

1,800 

110,514 

260,398 

304,816 

85-4 


413 


380 
158 
8-3 
31 4 


58,298 

14,021 

72.319 


69 0 
356 
482 


90,781 80,795 74,013 


788 


Kims. 1,282,317 1.305,485 1,250,925 


35.637 34.521 32,545 


30-7 

175 

270 


29-8 

170 


31 0 
160 


297 


Tons. 75.922 72.298 77,107 

Tons. 26,109 21,597 17,626 

Tons. 102,031 93,895 94,733 
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Head 

No. 


Unit. 

1935-36. 

1934-35. 

1933-34. 

38 

Average Receipts i>er Ton of Goods (Paying) .. 

Mils. 

452 

475 

419 

39 

Net Ton Kilometres of Goods :— 

A. Paying 

Ton- 

Klms. 

14,545 

13,681 

13,887 


B. Non-Paying 

inOOO’s 

Ton- 

Klms. 

5,924 

4,389 

3,627 


Total 

in 000's 
Ton- 
Klms. 

20,469 

18,070 

17,514 

40 

Average Receipt per Ton Kilometre (Paying).. 

inOOO's 

Mils. 

2 4 

2-4 

2-3 

41 

Average Length of Haul of Paying Traffic 

Kims. 

192 

189 

180 

42 

Number of Goods Vehicles in Stock .. 

No. 

— 

— 

— 

43 

Loaded Goods Vehicles Kilometrage 

Kims. 

2,466,462 

2,311,525 

2,298,990 

44 

Empty Goods Vehicles Kilometrage 

Kims. 

1.464,156 

1.330,062 

1,170,157 

45 

Total Goods Vehicles Kilometrage 

Kims. 

3,930.618 

3,641,587 

3,469,147 

46 

Percentage of Empty of Total Goods Vehicle 
Kilometrage .. .. .. 

o/ 1 

/o 

37-2 

36-5 

33-7 

47 

Average Load per Loaded Vehicle 

Tons. 

8-2 

7-8 

7-6 

48 

Average Kilometres per Goods Vehicle in stock 

Kims. 











EL KANTARA-RAFAH RAILWAY. 

RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT as at 31st March, 1936. 


Expenditure. 


Receipts. 


Particulars 


To Construction of Way, Stations, etc. 


Balance 


Valuation of 
Kantara-Rafah 
Railway as 
per General 
Wickham’s 
Report. 

£P. .. 


Investment 
from Palestine 
Government 
Loans Fund. 


739,174 


739,174 


20,958 


Total 


760,132 


Particulars. 


£P- 

£P 

20.958 

760,132 


By Valuation of El Kantara-Rafah Railway as per 
General Wickham's Report . 


Investments by Palestine Government: 


From Loans Fund 


.. £P.2,541 


From Abstract “F” Extraordinary Expen¬ 
diture (Capital Imrpvements) .. £P.18,417 


Total 


£P- 


739,174 


20,958 


760,132 


to 




EL KANTARA-RAFAH RAILWAY. 

NET REVENUE ACCOUNT, Year ended 31st March, 1936. 


Dr. 


To Palestine Railway Revenue Account 


£P. Mils. 


8,500-912 1 By Surplu s during y ear ended 31st March, 1936 


Cr. 


£P- 


8,500-912 


SPECIAL FUND at 31st March, 1936. 


To Hijaz Railway Revenue Account (Miscellaneous). Moiety of the 
proportionate value of Hijaz Railway materials issued without 
charge to the Kantara-Rafah Railway during the period 1st January, 
1928, to 31st March, 1933, but now accounted for .. 

To Contribution to Kantara-Rafah Railway Special Fund Account. 
Excess expenditure over the Moiety of Profits incurred during the 
the year ending 31st March, 1936 


To Balance carried forward 


• • 


• • 


• • 


• • 


• • 


113-835 


1,574 -411 
67,643-494 


69,331-740 


By Balance as at 1st April, 1935 . 


• • 


• • 


• • 


69,331 -740 


w 


69,331 -740 



BALANCE SHEET as at March 31st, 1936. 

Liabilities. Assets. 



i 






EL KANTARA-RAFAH RAILWAY. 

REVENUE RECEIPTS AND EXPENDITURE ACCOUNT. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 


Abstract. 


Heads 


Year. 


\. To Maintenance and Renewals of Ways 1935-36 

and Works . 1934-35 

1933-34 


B. 


Maintenance and Renewals of 1935-36 
Engines and Rolling Stock . .. 1934-35 

1933-34 


C. Transportation Expenses 


D. General Charges 


1935-36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 


Contribution to Kantara-Rafah Railway 1935 36 

Special Fund (Moiety of Profits) 1934-35 

1933-34 


Total Expenditure 


Surplus 


Total 


1935-36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 


Amount Gross Remarks. 
£P. Receipts. 


31,049 

24,722 

25,055 

18,888 

20,250 

18,648 

26,827 

21,576 

20,108 

25,286 

24,685 

26,082 

8,501 

13,631 

8.457 

110,551 

104,864 

98,350 

8,501 

13,631 

8.458 

119.052 
118,495 
106,808 


261 

20-9 

23- 5 

15 9 
171 

17- 4 

22-6 

18- 2 
18-8 

21*2 

20-8 

24- 5 

71 

11.5 

7-9 

929 

88-5 
92 1 

71 

115 

7-9 

1000 

1000 

1000 


For details 
see page 

78. 

For details 
see page 

79. 


For details 
see pages 
80/81. 

For details 
see page 
82. 


Heads. 


By Pa 


„ Goods Train Traffic Receipts 


,, Miscellaneous Receipts 


Total 


and 1934 


Train Traffic Receipts .. 


Year. 

Amount 

£P 

% of 

Gross 

Receipts 

1935 36 

80,388 

67*5 

1934-35 

'81,387 

68*7 

1933-34 

72,319 

67*7 

1935 36 

35,637 

29-9 

1934-35 

34,521 

291 

1933-34 

32,545 

30-5 

1935 36 

3,027 

2*6 

1934-35 

2,587 

2*2 

1933 34 

1,944 

1*8 


1935 36 
1934-35 
1933-34 


119,052 
118,495 
106,808 


100*0 

100*0 

100*0 


Receipts 


Remarks 


For details 
see page 

75 . 


Do. 


Do. 





Sub-head of Revenue. 


1935-36. 


1934-35. 


Amount 

£P. 


% Of % of 

Traffic Amount Traffic 
Receipts. £P. Receipts. 


1933-34. 


%of 

Amount Traffic 
£P. Receipts. 


ORDINARY PASSENGERS 
(Single and Return Fares) 
1st class 
2nd class 
3rd class 

Total Ordinary Passengers 


TOURISTS:— 

1st class 
2nd class 
3rd class 

Total Tourists. 

SEASON TICKETS .. 

Total Receipts from Passengers 
Baggage, Perishables, etc. 

Mails 

Other Traffic by Passenger Train 
Total Passenger Train Traffic .. 


Merchandise 
Live Stock 

Total Goods Train Traffic 


6,853 

10.896 

26,448 


• • 


9,894 

9,012 

2,051 


.. ! 20,957 


28 


65,126 

7,352 

6,923 

987 


5-9 

9-4 

22-8 


6,955 

10,968 

23,536 


60 

9-5 

20-3 


8-5 

7-8 

1-7 


14,016 

9,474 

1,607 


121 

8-2 

1-4 


18*0 



46 


561 

6-3 

60 

•9 


66,602 

6,890 

6,923 

972 


57-5 

5-9 

60 


.. 35,324 30-4 

313 -3 


34,344 29-6 

177 -2 


7,152 

9,715 

17,613 


12,045 



16 


58,298 

6,361 

6,923 

737 


.. 35,637 30-7 34,521 



Demurrage and Storage. 

Rents . 

Sales . t • 

Unclassified . ^ . 

Total Miscellaneous Receipts .. 

• I 

TOTAL RECEIPTS IN RESPECT 
OF RAILWAY WORKING .. 


61 

185 

1,497 

1,284 


3,027 


119,052 



48 

318 

1,555 

/W 

OOO 


2,587 


118,495 



36 

305 

1,009 

594 


1,944 


106,808 


6-8 

9-3 

16-8 


44,197 38 1 41,459 35-8 34,480 32-9 



11*5 

9-5 

1-7 


25,097 21-7 23,834 22-7 


55-6 

61 

6-6 

•7 


.. 80,388 69-3 81,387 70-2 72.319 69 0 


32,329 30-8 

216 *2 


32,545 31 -0 


TOTAL TRAFFIC RECEIPTS .. 116,025 100 0 115,908 100 0 104,864 100-2 
























































EL KANTARA-RAFAH RAILWAY. 

NUMBER OF AND RECEIPTS FROM PASSENGERS AND AVERAGE RECEIPT PER PASSENGER 
For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 


i 1935-36. 


Class of Passengers 


Ordinary :— 
1st Class 
2nd Class 
3rd Class 


Total Ordinary .. 


Tourists :— 

1st Class 
2nd Class 
3rd Class 


Total Tourists 
Total 


Season Ticket Holders :— 
1st Class 
2nd Class 
3rd Class 

Total 

Grand Total .. 


Number of Passenger Receipts 
Journeys. 

I 


10,187 

55,709 


70.545 


6,080 

9,533 

4,623 


20,236 


90,781 


Equivalent Estimated 
Number of Number of 
Annual Passenger 
Tickets. Journeys. 


6,853 

10,896 

26,448 


44,197 


9,894 

9,012 

2,051 


20,957 


65,154 


90,781 


28 


65,126 


Average 

Receipt 

per 

Passenger 

Journey. 

Mils. 


,474 

,070 

475 


627 


1,627 

945 

444 


1,035 


718 


1934-35. | 

Number of Passenger 
Journeys. 

Receipts. 

£P 

Average 

Receipt 

per 

Passenger 

Journey. 

Mils. 

4,637 

6,955 

1,499 

10,111 

10,968 

1,085 

44,255 

23,536 

532 

59,003 

41,459 

702 

8,335 

14,016 

1,681 

9,673 

9,474 

979 

3,784 

1,607 

425 

21,792 

25,097 

1,151 

80,795 

66,556 

824 


1933-34 


Equivalent Estimated 
Number of Number of 
Annual Passenger 
Tickets. Journeys. 


10 


600 


46 


10 


77 


Number of Passenger 
Journeys. 


Receipts 


4.569 

8,867 

37,857 


51,293 


7. 

10 , 

5; 


22,720 


74,013 


Equivalent Estimated 
Number of Number of 
Annual Passenger 
Tickets. Journeys. 


718 


600 

46 

77 

81,395 

66,602 

818 




7,152 

9,715 

17.613 


34,480 


12,045 

9,970 

1,819 


23,834 


58,314 


16 


Average 

Receipt 

per 

Passenger 

Journey. 

Mils 


1,565 

1,096 

465 

672 


1,632 

965 

363 

1,053 

788 




74,013 


58, 




788 

























































OUTWARDS. 




INWARDS. 






Coaching Traffic. 

Goods Traffic. 

Total 

Goods Traffic. 







Baggage. 

Other 







Pass' ger 




1 






Passengers. 

Perishables, 

Pass. 

Total. 

Merchandise. 

Live Stock. 

Total 

& Goods 

Merchandise. 

Live Stock. 

Total. 







etc. 

Traffic 







Receipts 










No" 


| Tons. 

1 £ P - 

£? 

£ P - 

Tons. 

£*■ 1 

No. 


/R 

£*>■ 

Tons. 


No. 


£P 

El Kantara .. 

• • 

• • 

.. 1935-36 

36.867 

43.359 

258 

1,645 

1,313 

46,317 

1,058 

1,045 

54 

71 

1,116 

47,433 

545 

366 

773 

543 

909 




1934-35 

32.694 

42.397 

213 

1.498 

1.263 

45,158 

668 

639 

178 

60 

699 

45.857 

361 

301 

454 

427 

728 




1933-34 

37.038 

48,321 

239 

1,693 

1,020 

51,034 

1.886 

1,222 

113 

47 

1,269 

52,303 

365 

256 

427 

386 

642 

Romanah 

• • 

• • 

.. 1935-36 

1,006 

231 

9 

8 

2 

241 

231 

188 

" 


188 

429 

786 

406 

19 

7 

413 




1934-35 

900 

• 157 

2 

2 

1 

160 

111 

81 

— 

— 

81 

241 

516 

251 

12 

6 

257 

0 



1933-34 

747 

149 

— 

2 

— 

151 

213 

163 

— 

— 

163 

314 

537 

257 

5 

3 

260 

Bir el Abd 

• • 

• • 

.. 1935-36 

847 

225 


1 


226 

639 

394 

- 

_ 

394 

620 

830 

385 


- 

385 




1934-35 

727 

179 

— 

— 

— 

179 

429 

232 

— 

— 

232 

411 

723 

308 

— 

— 

308 




1933-34 

663 

157 

— 

1 

— 

158 

457 

378 

1 

— 

378 

536 

540 

223 

— 

— 

223 

Missfak 

• • 

• • 

.. 1935-36 
1934-35 

223 

45 

— 

— 

— 

45 

35 

40 

— 

— 

40 

85 

32 

16 

— 

— 

16 




1933-34 

56 

9 

— 

— 

— 

9 

8 

7 

— 

— 

7 

16 

11 

4 

— 

— 

4 

Mazar .. 

• • 

• • 

.. 1935-36 

660 

140 

27 

38 

4 

182 

998 

392 

- 

- 

392 

574 

123 

75 

__ 

MW 

75 




1934-35 

600 

116 

21 

28 

— 

144 

1,428 

574 

1 

1 

575 

719 

119 

52 

1 

i ! 

53 




1933-34 

400 

76 

24 

31 

2 

109 

455 

223 

2 

— 

223 

332 

97 

43 

8 

i ; 

44 

El Arish 

• • 

• • 

.. 1935-36 

8 588 

3,868 

82 

617 

13 

4.498 

754 

912 

26 

19 

931 

5.429 

3.944 

2.963 

9 

17 i 

2,980 




1934-35 

8.020 

3,752 

38 

339 

33 

4.124 

1,252 

1,322 

153 

79 

1,401 

5.525 

3,870 

3,016 

219 

98 

3.114 

t 



1933-34 

6.434 

3,099 

51 

254 

18 

3,371 

4,272 

2,072 

30 

17 

2.089 

5.460 

10,227 

5.838 

59 

15 

5,853 

Rafah 

• • 

• « 

.. 1935-36 

4,675 

1,711 

2 

9 

3 

1,723 

1.636 

790 

1 

2 

792 

2,515 

611 

390 



390 




1934-35 

2.327 

721 

— 

6 

1 

728 

2,639 

1,185 

11 

1 

1,186 

1,914 

545 

318 

37 

4 

322 




1933-34 

1,354 

343 

1 

2 


345 

655 

283 

— 

— 

283 

628 

2,879 

1,003 

17 

9 

1,012 

Total .. 

• • 

• • 

.. 1935-36 

52.866 

49,579 

378 

2.318 

1.335 

53.232 

5,351 

3,761 

81 

92 

3,853 

57.085 

6,871 

4.601 

801 

567 

5,168 




1934-35 

45.268 

47.322 

274 

1,873 

1,298 

50.493 

6.527 

4,033 

343 

141 

4,174 

54.667 

6,150 

4.252 

723 

536 

4.788 




1933-34 

46.692 

52,154 

315 

1.983 

1.040 

55,177 

7.946 

4,348 

146 

64 

4,412 

59,589 

14.656 

7,624 

516 

414 

8,038 



•^4 


PLATFORM TICKETS (EXCLUDING SEASON TICKETS). 

El Kantara 1935-36 No. 1,341 /P.7. 

1934-35 No. 1.814 /P.9. 

1933-34 .. .. No. 1.236 .. /P.6. 




EL KANTARA-RAFAH RAILWAY. 


ABSTRACT "A." 

MAINTENANCE AND RENEWAL OF WAYS AND WORKS, 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934. 


Classification. j 


1935-36. 



1934-35. 


1933-34. 

Amount. 

1 

Percentage 
of Gross 
Receipts. 

Per Kilo, 
of Line 
Open. 

Amount. 

Percentage 
of Gross 
Receipts. 

Per Kilo, 
of Line 
Open. 

Amount. 

Percentage 
of Gross. 
Receipts. 

Per Kilo, 
of Line 
Open. 

£P 

% 

{?■ 

£P- 

% 

£P 

£ p 

0/ 

/o 

£P- 

A. Personal Emoluments . ^ 

3,326 

2*8 

16 

3,734 

3*2 

18 

3,972 

3*8 

20 

B. Other Charges 










I. Maintenance of Roads, Bridges & Works. 










Wages . 

790 

•7 

4 

574 

•5 

3 

469 

•4 

2 

Materials. 

538 

•4 

3 

393 

•3 

2 

387 

•4 

2 

II. Maintenance of Permanent Way. 










Wages .I 

13,648 

11*5 

67 

11.608 

9*8 

57 

11,380 

10-7 

56 

Materials 

8,731 

7*3 

43 

5,733 

4-8 

28 

6,156 

5-8 

30 

III. Maintenance of Stations, Buildings, Tools 










& Plant. 










Wages . 

2,130 

1*8 

11 

1,428 

1*2 

7 

1,318 

1*2 

6 

Materials. 

1,637 

14 

8 

1,094 

•9 

5 

1,226 

M 

6 

I V. Maintenance of Signalling & Interlocking. 










Wages . 

191 

•2 

1 

121 

•1 

1 

124 

•1 

1 

/ Materials .. ,, 

58 

— 

— 

36 

— 

— 

23 


— 

Total Other Charges .. 

27,723 

23-3 

137 

20,987 

17-6 

103 

21,083 

19*7 

103 

Total Abstract “ A ” .. 

31,049 

261 

153 

24,721 

| 20-8 

121 

| 25,055 

235 

123 













EL KANTARA-RAFAH RAILWAY. 


B. 


\ ABSTRACT " B.” 

MAINTENANCE AND RENEWAL OF LOCOMOTIVES AND ROLLING STOCK, 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934. 


Classification. 


A. Personal Emoluments 


Other Charges :— 

Maintenance of Locomotives and Rail Cars : 

Labour . 

Materials 

Maintenance of Coaching Stock:— 

Labour 
Materials 

Maintenance of Wagon Stock :— 

Labour .. 

Materials 

Electrical and Departmental Services 

Labour .. 

Materials 


• • 


Total other Charges 


Total Abstract “ B ”.. 


• • 


• • 


1935-36. 

1934-35. 

1933-34. 

• 

Amount. 

Percentage 
of Gross 
Receipts. 

Amount. 

Percentage 
of Gross 
Receipts. 

Amount. 

Percentage 
of Gross 
Receipts. 

£P- 

% 

£P- 

% 

£P- 

% 

1,526 

1*3 

1,681 

14 

1,901 

1-8 

8,324 

7-0 

8,551 

7-2 

7,759 

7-3 

2,657 

2-2 

3,734 

31 

. 2,597 

2-4 

1,347 

M 

1,474 

1-2 

1,710 

1-6 

769 

0-7 

911 

0-8 

883 

0-8 

2,127 

18 

1,765 

1-5 

1,831 

1*7 

1,280 

M 

979 

0-8 

782 

0-7 

138 

01 

316 

0*3 

375 

0-4 

720 

0-6 

839 

0-7 

810 

0-7 

17,362 

14-6 

18,569 

15-6 

16,747 

15-6 

18,888 

15-9 

20,250 

170 

18,648 

174 


Vj 





EL KANTARA-RAFAH RAILWAY. 


ABSTRACT “ C.” 

TRANSPORTATION EXPENSES 
1936. AS COMPARED WITH THE YEARS ENDING 31ST MARCH. 1935 


1935-36. 


19S1-35. 


Classification. 


Amount. 


A. Personal Emoluments . 

B. Other Charges :— ^ 

Expenses connected with the running of Locomotives and 

rail Cars. 

I. Steam Train Locomotives. 

(a) Wages of Engine and Shed Staff 

(b) Fuel:— 

Labour .. .. 

• Materials 

(c) Water Supply :— 

Labour 

Materials 

(d) Lubricants, Waste, Tallow 


Total I .. 


11. Drewry Cars. 

Labour . 

Materials 


Total II 


III. 


Cleansing, Lubricating, Lighting, and Examination 
of Vehicles 
Labour 
Materials 

Total III . 


Percen¬ 
tage of 
Gross 
Receipts. 


Per 

Engine 
or Car 
Kilom. 


£P 


4,886 


2,807 

169 

7.765 

1,323 

1,227 

318 


28 

16 


44 


691 

174 


41 


2-4 

01 

6-5 

11 

11 

0-3 


Per 

Train 

Kilom. 


Amount. 


Percen¬ 
tage of 
Gross 
Receipts 


Per 

Engine 
or Car 
Kilom. 


.. 13,609 11-5 


06 

01 


Mils. 

Mils. 

14-8 

17-2 

8-4 

9-9 

0-5 

0-6 

23 5 

27-3 

4 0 

4-6 

3-7 

4-3 

10 

M 

411 

47-8 

6-6 

_ 

3-8 

— 

10-4 

2-4 

— 

0-6 


£P. 


5,172 


4-4 


16-7 


2,431 

143 

6,980 

1,200 

1,224 

261 


21 

01 

5-9 

10 

10 

0-2 


7-9 

0-5 

22-6 

3-9 

40 

0-8 


Per 

Train 

Kilom. 

Mils. 


19-4 


91 

0-5 

261 

4-5 

4-6 

10 


Amount. 


£P- 


1933-34. 

Percen- Per 

tage of Engine 
Gross or Car 
Receipts. Kilom. 

% Mils. 


5,186 


4-9 


2,224 

143 

6,460 

1,178 

1,121 

227 


21 

01 
6 1 

M 

10 

0-2 


12,239 10-3 


39-7 


45-8 11,353 10-6 


27 

22 


6-5 

5-3 


26 

16 


49 


11-8 


42 


649 

166 


0-6 

0*2 


2-4 

0-6 


620 

150 


0-6 

01 


170 


7-3 

0-5 
21 2 

3-9 

3-7 

0-7 


37-3 


8-9 

5*5 


14-4 


Per 

Train 

Kilom 

Mils. 


20 0 


8-6 

0*6 

25-0 

4*6 

4 3 
0-9 


44 0 


2-4 

0-6 


865 


0-7 


3-0 


815 


0-8 


3-0 


770 


0-7 


3*0 












ABSTRACT " C M — continued . 


1935-36. 


1934-35. 


1933-34. 


Classification. 


Amount. 


Percen¬ 
tage of 
Gross 
Receipts 


£P. 


B. Other Charges — continued 

IV. Fire Protection. 

Labour .. 
Materials 


Total IV . 

lot&l • • •• .• •. •• • • 

Running Shed Repairs to Locomotives and Rolling Stock 
and Electrical Services. 

I .ahour »• 

Materials 

Total • • •• •• 

Expenses connected with Stations and Movements of 
Trains and Traffic other than Locomotive Expenses. 
Station Staff 

Traffic and Train Staff .. 

Wagon Covers and Ropes . 

Porterage Services, etc. .. 

total •• .. • • 


Hire of Rolling Stock 
Total Other Charges 


14,524 12*2 


2,869 

1,109 


3,978 


1,857 




i 


217 

457 


3,439 


1-6 

0-8 

0-2 

0-4 


3-0 


6*5 

3-2 

0-8 

1*6 


121 


Total Abstract " C ” 


Included under Abstract 


21,941 18-5 


26,827 22-6 


HTM* 


13,308 111 


Includ ed under (Abstract !‘‘B” 


1,578 

670 

192 

464 

13 

0*6 

0-2 

0-4 

2.904 

2-5 

392 

0-3 

16,404 

13 9 

21,576 

18-3 


5-9 

2-5 

0-7 

1-7 


10 - 


1*5 


12,166 11 *3 


Includ ed under Abstract |“B” 


1,498 

785 

66 

407 

1-4 

0-7 

01 

0-4 

2,756 

2*6 


14,922 

13 9 

20,108 

18-8 

1 


5-8 

30 

02 

1-6 

10-6 






































EL KANTARA-RAFAH RAILWAY. 


ABSTRACT “ D. 


99 


GENERAL CHARGES. 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934 


0 

1935-36. 

1934-35. 

— — ^ m * __ 

1933-34. 



Percen¬ 


Per 


Percen¬ 


Per 


Percen¬ 


Per 


Amount. 

tage of 

Per 

Kilo, of 

Amount. 

tage of 

Per 

Kilo, of 

Amount. 

tage of 

Per 

Kilo, of 

Classification. 


Gross 

Train 

Line 


Gross 

Train 

Line 


Gross 

Train 

Line 



Receipts. 

Kilom. 

Open. 


Receipts. 

Kilom. 

Open. 


Receipts. 

Kilom. 

Open. 

^ 

£P- 

% 

Mils. 

£P 

£P- 

% 

Mils. 

£ p 

£P 

0 / 

/o 

Mils. 

£P- 

A. Personal Emoluments - 













I. General Manager .. .. .. .. .. 

1,209 

10 

4-2 

6 

1,138 

10 

4-2 

6 

1,131 

w 

4 4 

6 

II. Chief Accountant 

2,273 

19 

80 

11 

2,442 

2*1 

91 

12 

2,723 

2-5 

10-5 

13 

III. Stores Superintendent .. .. .. ... 

1,146 

1-0 

4 1 

6 

1,096 

09 

41 

5 

1,215 

11 

4 7 

6 

Total Personal Emoluments 

4,628 

3-9 

16-3 

23 

4,676 

4 0 

17-4 

23 

5.069 

4 7 

19-6 

25 

W {W 11 L Ij i If A np DC • 













d. uuihK v.HAKCjhS •— 

Cost of Living Allowances 

970 

0-8 

3-4 

5 

538 

0*5 

20 

3 

551 

0*5 

2*1 

? 

Travelling Allowances. 

113 

01 

0-4 


161 

01 

0-6 

1 

143 

01 1 

0-6 

1 

Passage and Repatriation of Retrenched Staff Allowances.. 

148 

01 

0-5 

1 

153 

01 

0*6 

1 

187 

0-2 

0*7 

1 

House Allowances .. .. .. .. .. • .. 

325 

0-3 

1*2 

2 

237 

0*2 

0-9 

1 

106 

01 

04 

1 

Equipment and Furniture. 

, 185 

0-2 

0*7 

1 

217 

0*2 

0-8 

1 

118 

01 

0-5 

1 

Printing, Stationery, Advertising, and Publicity 

509 

0-4 

1*8 

3 

510 

0-4 

1*9 

3 

487 

0-4 | 

1-9 

2 

Uniforms .. 

97 

01 

0-4 

— 

109 

0*1 

0-4 

— 

100 

01 

0-4 

— 

Loss and Depreciation of Stores 

1 

— 

— 

— 

6 

— 

— 

— 

21 

— 

— 

— 

Compensation, Pensions, and Gratuities 

1,054 

09 

3*7 

5 

915 

0-8 

3-4 

5 

820 

0-8 

3-2 

4 

Rent of Buildings and Land. 

1,171 

10 

4 1 

5 

1,112 

0-9 

4*1 

5 

1,102 

M 

4 3 

5 

/ Entertainment of Official Guests 

3 

— 

— 

— 

1 

— 

— 

— 

— 

— 

— 

— 

Contingencies. 

7 

— 

— 

— 

7 

— 

— 

— 

6 

— 

— 

— 

Medical Services 

407 

0-3 

1*5 

2 

426 

0-4 

1*6 

2 

406 

0-4 

1-6 

2 

Posts and Telegraphs Services . 

1,989 

1*7 

7*0 

10 

2,052 

1*7 

7*7 

10 

2,000 

20 

7-7 

10 

Colonial Audit Services 

426 

0-3 

15 

2 

454 

0-4 

1*7 

2 

419 

0-4 

1-6 

2 









Classification. 


Amount. 


B. Other Charges— continued . 

Hire of Rolling Stock from Egyptian State Railways 
Palestine Railways Agent at Damascus ... 

Hire of Rolling Stock by Kantara-Rafah Railway (interest 
and Renewals 

Landing, Cable and Drawing Office charges on stores 

received through Crown Agents. 

Cost of visits of experts for investigation into work and 

organization of the Railways . 

Clearing up obsolete and surplus buildings, Kantara 
Expenses in connection with two study courses in United 
Kio^doin 

Total Other Charges 
Total Abstract " D . 


£P 


19 

8 

12,549 

138 

490 


49 


20,658 

25,286 


ABSTRACT “D”— continued. 



1935-36. 


1934-35. 


Percen¬ 
tage of 
Gross 
Receipts. 



Per 

Train 

Kilom 


Mils. 


Per 

Kilo, of 
Line 
Open. 


(?■ 


Percen- 
Amount tage of 

Gross 

Receipts. 


£P 


Per 

Train 

Kilom 


Per 

Kilo, of Amount 
Line 
Open. 


Percen¬ 
tage of 
Gross 
Receipts 


10-6 


01 


0-4 


441 


0-5 

1-7 





Mis. £P. 






Per 

Train 

Kilom 


Mils. 


Per 

Kilo, of 
Line 
Oepn. 

£P 


12,374 10-4 


192 

157 

379 


0-2 


01 

•3 



46-3 

0-7 

0-6 

1-4 


14,401 



55-7 


0*5 


71 


88 


21*2 


72-5 


88-8 


102 20,009 16-8 


125 24. 



20-8 


74-7 


921 


99 21,013 19-8 


81-2 


122 



24-5 100*8 


104 


129 










































EL KANTARA-RAFAH RAILWAY. 

Kilometrage of Lines open for Traffic as at 31st March, 1936. 


Name of Section. 


STANDARD GAUGE. 

El Kantara-Rafah 


Running Lines. 


Year. 


1935-36 

1934-35 

1933-34 


Length of Road. 

First Track. 

Second Track. 

Over two Tracks. 

Kims. 

Kims. 

Kims. 

203 032 




Total Kims. 
Reduced to 
Single Track 


Siding Reduced 
to 

Single Track. 


Total Single 
Tracks including 
Sidings. 


Kims. 


Kims. 


m 


032 


19-661 


Kims. 


222-693 


EL KANTARA-RAFAH RAILWAY. 

^ ' TRAIN AND ENGINE KILOMETRAGE, 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934 



For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 


• • 


• • 


Passenger 

Vehicle 

Kilometres. 

Wagon Kilometragf.—Paying Traffic. 

Loaded. 1 

Empty. 

Total. 

% of Empty to Total. 1 

1,282,317 

1,305,485 

1,250,925 

1,981,123 

1,889,361 

1,959,637 

1,140,596 

1,048,620 
943,924 

3,121,719 

2,937,981 

2,903,561 

36-5 

35-7 

32-5 1 


Service 

Vehicle 

Kilometres. 


Grand 

Total 

Kilometres. 


808.899 

703,606 

565,586 


5,212,935 

4,947.072 

4,720,072 


Average Number 
of Vehicles 
per Train. 

18-3 
18-5 
18 1 


Note. —Brake Van Kilometrage not included. 


EL KANTARA-RAFAH RAILWAY. 

RECEIPTS AND EXPENDITURE IN RESPECT OF RAILWAY WORKING for the Year ended 31st March, 1936. 


Abstract. Expenditure. ^ 

Amount 

% of 

Total 

Receipts. 

Amount 

for 

previous 

year. 

£P- 

%of 

Total 

Receipts. 

Receipts. 

Amount 

£P 

% of 
Total 
Receipts. 

Amount 

for 

previous 
year i 

£P 

%of 

total 

Receipts 

A. 

Maintenance and renewal of Ways and 
Works. 

31,049 

261 

24,722 

20-9 

Passenger Train Traffic 

80,388 

67-6 

81,387 

68-9 

B. 

Maintenance and renewal of Locomotives 
and Rolling Stock . 

18,888 

15-9 

20,250 

171 

Goods Train Traffic 

35,637 

30 0 

34,521 

29-2 

C. 

Transportation Expenses .. 

26,827 

22-6 

21,576 

18-3 

Miscellaneous receipts from Railway Working 

2,842 

2-4 

2,269 

1-9 

D. 

General Charges 

16,811 

141 

16,451 

13-9 







Contribution to Kantara-Rafah Railway 
Special Fund (Moiety of Profits) 

8,501 

7*2 

13,631 

11*6 







Total Expenditure. 

102,076 

85-9 

96,630 

81-8 






/ 

Balance, being net receipts transferred to 
Net Revenue Account. 

16,791 

141 

21,547 

18-2 








118,867 

1000 

118,177 

100-0 


118,867 

100-0 

118,177 

100-0 


Prepared in the form recommended by Messrs. Price Waterhouse & Co. 



EL KANTARA-RAFAH 

COMPARATIVE NET REVENUE ACCOUNT for the 


RAILWAY. 

Two Years ended 31st March, 1936. 



1934-35 

T 

1935-36 


£P 

£P 

To Rent of Buildings and Land 

1,112 

1,171 

„ Interest Portion of Hire of Rolling Stock from Palestine 
Railway. 

7,122 

7,304 

„ Balance, being Net Revenue for the year 

8,234 

13,631 

8.475 

8,501 


21,865 

16,976 



1934-35 

1935-36 

£P 

£P 

By Net receipts from Railway Working .. 

21,547 

16,791 

„ Rents received. 

318 

185 


21,865 

16,976 


Prepared in the form recommended by Messrs. Price Waterhouse & Co. 
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HIJAZ RAILWAY 



Wt At 


SPfNT 


89 


Hijaz 


/Z n/A Y 


Pe V £/V i/e & Work/a/ c Expenses 



PERCENTA CE or WORK/NC EXPENSES 


to Gross Rece/p rs 
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HIJAZ RAILWAY. 

COMPARATIVE SUMMARY OF STATISTICAL HEADS 


For the Year ending 31st March, 1936, 

Compared with the Years ending 31st March, 1935 and 1934. 



1 Gauge .. .. .. .. .. .. 105 c.m. 105 c.m. ! 105 c.m. 

2 Route Kilometrage .Kims. 467 467 467 

3 Track Kilometrage .Kims. 515 516 515 

4 Gross Railway Receipts . £P. 102.751 90,545 98,445 

5 Railway Working Expenditure. £P. 108,252 101,020 90,329 

6 Balance of Railway Revenue Account .. £P. 5,501 10.475 8,116 

7 Debt Charges. £P. 63 63 — 

8 Percentage of Railway Working Expenditure 

to Gross Railway Receipts .. .. % 105-4 111-6 91-8 

9 Capital Expenditure from Railway Revenue 

(Annual) . £P. 4,483 17,260 3,128 

10 Capital Expenditure per Route Kilometre .. £P. 10 1,018 987 

11 Gross Railway Receipts per Route Kilometre £P. 220 193 211 

12 Railway Working Expenditure per Route Kilo¬ 

metre. £P. 232 216 193 

13 Coaching Train Kilometrage :— 

(a) Coaching Train Kilometres, in¬ 
cluding proportion of mixed .. Kims. 199,601 189,248 150,159 

(ft) Sentinel-Cammell Cars .. .. Kims. 101,093 88,613 88,734 

Total Coaching Train Kilometrage Kims. 300,694 277,861 238,893 

14 Goods Train Kilometrage :— 

(a) Paying, including proportion of 

mixed.Kims. 191,972 170,664 225,742 

(ft) Non-Paying .Kims. 2,464 5,085 1,291 

Total Goods Train Kilometrage Kims. 194,436 175,749 227,033 

15 Total Train Kilometrage .Kims. 495,130 453,610 465,926 

16 Engine Kilometrage .Kims. 644,450 594,295 579,983 

17 Percentage of Train to Engine Kilometrage .. % 76-8 76-3 80-3 

18 Gross Railway Receipts per Paying Train Kilo¬ 

metre.Mils. 208 201 212 

19 Railway Working Expenditure per Paying 

Train Kilometre ..Mils. 220 225 194 

20 Average Goods Train Load (net) .. .. Tons. 70 64 56 

21 Average Number of Vehicles per Coaching Train No. 8*1 8-0 7-3 

22 Average Number of Vehicles per Goods Train No. 11-4 10-8 11*2 

23 Number of Steam Locomotives in Stock .. No. 53 53 53 

24 Average Kilometrage per Steam Locomotive 

inStock .. /.Kims. 12,159 11,213 10,943 

25 Passenger Receipts . £P. 30,140 22,945 20,711 

26 Other Coaching Receipts . £P. 4,495 5,340 4,451 

27 Total Coaching Receipts . £P. 34,635 28,285 25,162 

28 Percentage of Coaching Receipts to Traffic 

* Receipts . % 36-0 33-5 * 27-8 

29 Coaching Receipts per Route Kilometre .. £P. 74 60 53 

30 Coaching Receipts per Coaching Train Kilo¬ 

metre .Mils. 115 102 105 

31 Number of Passenger Journeys (excluding Sea¬ 

son Tickets) .. No. 993,796 793,252 547,507 

32 Average Receipt per Passenger Journey (ex¬ 

cluding Season Tickets). Mils. 26 27 38 

33 Number of Coaching Vehicles in Stock .. No. 44 42 41 

34 Coaching Vehicle Kilometrage.Kims. 1,634.796 1,506,763 1,101,400 
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Average Kilometres per Coaching Vehicle in 
Stock 

Goods Receipts (including Live Stock) 
Percentage of Goods Receipts to Traffic 
Receipts 

Goods Receipts per Route Kilometre 
Goods Receipts per Paying Goods Train Kilo- 

Tons of Goods Hauled :— 

A. Paying 

B. Non-Paying—(Originating) 

Total 

Average Receipts per Ton of Goods (Paying) 
Net Ton Kilometrage of Goods :— 


A. Paying 


B. Non-Paying 


Total . 

Average Receipt per Ton Kilometre .. 
Average Length of Haul of Paying Traffic .. 
Number of Goods Vehicles in Stock 
Loaded Goods Vehicle Kilometrage 
Empty Goods Vehicle Kilometrage 
Total Goods Vehicle Kilometrage 
Percentage of Empty to Total Goods Vehicle 
Kilometrage 

Average Load per Loaded Vehicle 

Average Kilometres per Goods Vehicles in Stock 


Unit. 

1935-36. 

1934-35. 

1933-34. 

Kims. 

1 

37,154 

| 35,875 

26,863 

£P 

61,560 

56,112 

65,428 

°/b 

64 0 

66-5 

72-2 

*P- 

132 

120 

140 

Mils. 

321 

329 

290 

Tons. 

219,696 

187,321 

190,884 

Tons. 

9,824 

12,420 

8,589 

Tons. 

229.520 

199,741 

199,473 

Mils. 

277 

296 

341 

Ton- 

1 

1 


Klms. 




in 000’s. 

12,976 

10,603 

12,338 

Ton- 




Klms. 

653 

616 

401 

in 000’s 




Ton- 




Klms. 




in 000’s 

13.629 

11.219 

12,739 

Mils. 

4-7 

5-2 

5-3 

Kims. 

59 

57 

65 

No. 

359 

358 

358 

Kims. 

1,524,530 

1,255,069 

1,622,915 

Kims. 

698,140 

630,466 

927,981 

Kims. 

2,222,670 

1,885,535 

2,550,896 

% 

31*4 

33-4 

36-4 

Tons. 

8-9 

88 

7-8 

Kims. 

6,191 ! 

5,267 

7.125 









HIJAZ RAILWAY. 

RECEIPTS AND EXPENDITURE ON CAPITAL ACCOUNT. 

As at 31 st March, 1936. 


RetelpU. 


Particulars. 


Valuation of 
Hijaz Railway 
(Palestine) as 
per Anthony's 
Report, 1926. 


£P- 


Investment 
from Palestine 
Government 
Loans Fund. 


£P 


Abstract "F" 
Extraordinary 
Expenditure 
(Capital 
Improvements) 

£P- 


Total 


£P 


Particulars. 


Total. 


£P- 


To Construction of Way, Stations, etc. 
,, Locomotives and Rolling Stock 


„ Sentinel-Cammed Coaches .. 


Land 


307,692 


46,154 


978 


45,043 


48,640 


14,605 


17,000 


353,713 

94,794 


14,605 


17,000 


By . Valuation of the Hijaz Railway in Pales¬ 
tine (the Hijaz Railway in Trans-Jordan is 
not included), as per Anthony's Report, 
1926 

„ Investment by Palestine Government 
from Loans Fund .. 


353,846 


1,005 


Cost of raising loan (H.R. proportion) .. 


353,846 


978 


27 


125.288 


480,112 


27 


Abstract “F”—Extraordinary Expendi¬ 
ture—(Capital Improvements) 


125,288 


353.846 


1,005 


125,288 


480,139 


480,139 


HIJAZ RAILWAY. 

REVENUE RECEIPTS AND EXPENDITURE ACCOUNT. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934. 




HIJAZ RAILWAY. 

Receipts in respect of Railway Working for the Year ending 31st March, 1936. 

Compared with the Years ending 31st March, 1935 and 1934. 




1935 

-36. 

1934-35. 

1933-34. 

Sub-head of Revenue. 


Amount 

£P- 

%of 

Traffic 

Receipts. 

Amount 

£P 

% of 
Traffic 
Receipts. 

Amount 

£P- 

%of 

Traffic 

Receipts. 

ORDINARY PASSENGERS 
(Single and Return Fares) :— 








1st class 

• • 

330 

•4 

419 

•5 

503 

•6 

2nd class 

• • 

1,049 

M 

1,093 

1*3 

1,524 

1-7 

3rd class 

• • 

24,103 

25 0 

19,604 

23-2 

17,797 

19-6 

Total Ordinary Passengers 

• • 

25,482 

26-5 

21,116 

25-0 

19,824 

21-9 

TOURISTS:— 








1st class 

• • 

2 

— 

3 

— 

5 

— 

2nd class 

• • 

6 

— 

4 

— 

3 

— 

3rd class 

• • 

— 




— 

— 

Total Tourists 

• • 

8 

— 

7 


8 

— 

SEASON TICKETS .. 

# # 

4,650 

4-8 

1,822 

2-2 

879 

1-0 

Total Receipts from Passengers 

• • 

30,140 

31-3 

22,945 

27*2 

20,711 

22-9 

Baggage, Perishables, etc. 

• • 

1,870 

2-0 

2,733 

3-2 

2,371 

2-6 

Mails •• 

• • 

1,193 

1*2 

1,184 

1-4 

1,194 

1-3 

Other Traffic by Passenger Train 

• • 

1,432 

1-5 

1,423 

1-7 

886 

1-0 

Total Passenger Train Traffic .. 

• » 

34,635 

36-0 

28,285 

33-5 

25,162 

27-8 

Merchandise 

• • 

60,768 

63-2 

55,540 

65-8 

65,069 

71-8 

Live Stock 

% • 

t 

•• * 

792 

•8 

572 

•7 

359 

•4 

Total Goods Train Traffic 

61,560 

64-0 

56,112 

66-5 

65,428 

72-2 

TOTAL TRAFFIC RECEIPTS 

t 

96,195 

100-0 

84,397 

100-0 

90,590 

100-0 

Demurrage and Storage 

• • 

505 


448 


280 


Rents 

• • 

1,247 

— 

1,411 

— 

1,547 

— 

Ssks • • 

• 

• • 

1,047 

— 

726 

— 

2,960 

— 

Unclassified .. .. .. ' 

• • 

3,757 

— 

3,563 

— 

3,068 

— 

Total Miscellaneous Receipts .. 

• • 

6,556 


6,148 

— 

7,855 

— 

Total Receipts in respect of Railway 
W orking. 

102,751 

% 

- 

90,545 

— 

98,445 






HIJAZ RAILWAY. 

NUMBER OF AND RECEIPTS FROM PASSENGERS AND AVERAGE RECEIPT PER PASSENGER. 

For the Year ending 31st March. 1936, compared with the Years ending 31st March, 1935 and 1934. 






HIJAZ RAILWAY. 

TRAFFIC ORIGINATING AT HIJAZ RAILWAY STATIONS during the Year ending 31st March, 1936, 

COMPARED WITH THE YEARS ENDING 31 ST MARCH, 1935 AND 1934. 


OUTWARDS. i INWARDS 




Coaching Traffic. I 

Goods Traffic. 

Total 

Goods Traffic. 




1 

Baggage, 

Other 







Pass'ger 



Live St 


Total. 



Passengers. 

Perishables. 

Pass. 

Total. 

Merchandise. 

Live Stock. 

Total.' 

& Goods 

Merchandise. 

ock. 





etc. 

Traffic 







Receipts. 








No. 

£V. 

Tons. 

l* 

IV 

IV 

Tons. 

iv. 

No. 

1 £V 

£V 

£V. 

Tons. 

£V. i 

No. | 

£V 

£P 

Haifa, N.G. 

- 7 - 

.. 1935-36 

608.261 

10.887 

453 

627 

1,216 

12,730 

112,370 

29.015 

457 

73 

29.088 

41.818 

87.099 

14.898 

348 

48 

14.946 


1934-35 

438.257 

8,319 

888 

903 

928 

10,150 

101,776 

30.806 

294 

25 

30.831 

40.981 

86.918 

16842 

1.480 

126 

16.968 


1933-34 

295,764 

6.803 

OOrf 

923 

746 

8.472 

114.261 

43,597 

1,208 

40 

43,637 

52,109 

49,992 

8.909 

481 

70 

8,979 

Acre .. 

.. 1935-36 

51.067 

1.830 

85 

344 

8 

2,182 

16,181 

4.199 

81 

71 

4,270 

6.452 

9.496 

3.507 

54 

46 

3,553 

^^A 

1934-35 

58,330 

1.993 

80 

197 

2 

2,192 

18,648 

2,793 

57 

40 

4.833 

7.025 

6.790 

1.837 

59 

19 

1,856 


-1933-34 

81,447 

2,805 

61 

145 

4 

2,954 

17,875 

4,417 

38 

12 

4,429 

7,383 

5.096 

1.449 

218 

n 

1.460 

Kfar Ykhoshua 

.. 1935-36 

10,618 

& 

12 

30 

2 

403 

3.050 

1,282 

61 

21 

1,303 

1.706 

2,673 

515 

6 

4 

519 

1934-35^ 

10,187 

167 

122 

— 

459 

4,812 

1,701 

37 

18 

1,719 

2,178 

1.508 

351 

116 

9 

360 



8.039 

285 

84 

61 

2 

348 

1,938 

917 

67 

17 

934 

1.282 

2,344 

583 

262 

12 

595 

Affula 

.. 1935-36 

47.953 

2,092 

251 

271 

4 

2,367 

2.652 

1,122 

97 

74 

1,196 

3,563 

13.007 

3,391 

337 

74 

3.465 

1934-35 

39,273 

1,800 

375 

286 

2 

2.088 

3,242 

1441 

169 

67 

1,508 

3,596 

7,207 

2.045 

137 

26 

2,071 


1933-34 

28,427 

1,590 

232 

211 

2 

1,803 

2.480 

1,116 

556 

96 

1,212 

3,015 

7.931 

2,327 

595 

26 

2,353 

Nablus 

.. 1935-36 

_ 

__ 

_ 


_ 

— 

1,498 

1,131 

7 

6 

1,137 

1,137 

6,294 

3,281 

4 

2 

3,283 

1934-35 



— 

- 

■ 

— 

1,396 

1,016 

6 

2 

1,018 

1,018 

7.803 

Q fMA£* 

8 

— 

Q Cki tg 
O.cfZrU 

• 

1933-34 

— 

— 

— 

— 

— 

— 

1,578 

1,049 

4 

— 

1,049 

1,049 

14,928 

6,870 

299 

12 

6,882 

Tulkarm, N.G. 

.. 1935-36 

_ 


_ 



- 

101 

30 

4 

2 

32 

32 

124 

36 

— 

— j 

36 

1934-35 

- 



_ 

— 

— 

278 

77 

8 

— 

77 

77 

205 

125 

— 

— 

125 


1933-34 

— 

— 

— 


— 

— 

354 

94 

— 

— 

94 

94 

61 

23 

3 


23 

Ein Harod .. 

.. 1935-36 

20,850 

751 

247 

175 

1 

927 

807 

263 

18 

20 

283 

1,210 

5,924 

1,788 

6 

4 

1,792 

1934-35 

15,626 

565 

908 

498 

... 

1,063 

984 

289 

20 

6 

295 

1.358 

4,527 

1.516 

256 

8 

1,524 


1933-34 

10,746 

430 

590 

580 

1 

1.011 

529 

207 

14 

1 

208 

1,219 

2,575 

931 

17 

2 

933 

Shatta 

.. 1935-36 

12,320 

519 

19 

50 

1 

570 

1,380 

494 

10 

10 

504 

1,074 

2,882 

1,123 

58 

8 

1,131 

1934-35 

9,671 

408 

90 

79 


487 

1,757 

564 

79 

4 

568 

1,055 

3,631 

1.295 

12 

4 

1,299 



7,121 

341 

78 

61 

— 

402 

1,137 

413 

232 

9 

422 

824 

2,181 

780 

12 

3 

783 

Bbisan 

.. 1935-36 

38.365 

1,932 

21 

84 

2 

2,018 

6,096 

2.276 

26 

24 

2,300 

4,318 

2,367 

960 

38 

26 

986 

Ml M A^A M^A 

1934-35 

31,100 

1,744 

54 

121 

4 

1.869 

10.056 

2.991 

546 

33 

3.024 

4.893 

3,109 

1,168 

460 

20 

1,188 

Ml M A 

/ 

1933-34 

22,547 

1,322 

41 

86 

4 

1.412 

6,480 

2.353 

138 

8 

2,361 

3,773 

3,165 

1.163 

381 

11 

1,1/4 

JlSR EL MAjAMI 

.. 1935-36 

17.406 

533 

77 

138 

2 

673 

17,292 

7,134 

42 

28 

7,162 

7,835 

4,287 

1,714 

142 

37 

Ml 

1.751 

1934-35 

13,584 

459 

173 

215 

- 

674 

7.899 

2.907 

124 

15 

2,922 

3,596 

3,173 

1,576 

224 

31 

1.607 

M M MAM 


1933-34 

11,586 

449 

158 

183 

1 

663 

6,680 

2,509 

81 

1 21 

2,530 

3.163 

3.623 

1.698 

81 

9 

1.707 



TRAFFIC ORIGINATING AT HIJAZ RAILWAY STATIONS during the Year ending 31st March, 1936, compared with the Years ending 

I 31st March, 1935 and 1934— continued. 


Coaching Traffic. 


Baggage, Other 

Passengers. Perishables, Pass. 

etc. Traffic 


No. | £V. | Tons. I £P. \ £V. 


OUTWARDS 


Total. 


/P. * Tons. 


Goods Traffic 


handise 


£P 


Live Stock. 


No. 


£V 


Total. 




Total 
Pass’ger 
& Goods 
Receipts. 


£P. 


INWARDS. 


Goods Traffic. 


Merchandise 


Ions. | £V 


Live Stock. 


No. | £i\ 


Total 




Naharayim 


Samakh 


Kiryat Haim 


Amman 


Other H.R.T. Stations 


Combined Rail/Road Service by 
Buses 


Total 


1935-36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 

1935- 36 
1934 35 
1933-34 


1935-36 
1934-35 
1933-34 


50 

2,197 

42,135 

40,095 

33,782 

106,908 

107,215 

12,051 

14,126 

10,823 

10,301 

10,744 

9,215 

13,998 


1.628 

173 


1935-36 982,381 
1934-35 783,599 
1933-34 538,006 


5 

207 

3.136 

2,851 

2.380 

988 

963 

99 

3,417 

2,625 

2,639 

2,174 

1,972 

2.915 


119 

13 


74 

156 

203 


20 

14 

36 



215 

284 

359 

19 

10 

1 

30 

42 

43 

86 

105 

252 


36 

63 

83 


97 

80 

78 

73 

51 

55 


2.069 1,448 

2,862 1,132 

2,905 976 


7 

207 

3,387 

3.198 

2,822 

1.013 

973 

100 

3,544 

2,747 

2,760 

2.333 

2.128 

3,222 


119 

13 


32,266 

28,048 

26,146 


11,958 

7,043 

6,735 

437 

479 

29 

4.728 

4,409 


iT». 


188,253 

169,674 

169,171 


5.325 

3.325 
3,378 

201 

279 

9 

3.923 

3,134 

3,373 




61,361 

56,760 

66,203 


919 

2,044 

1,771 


2,005 

4,055 

8,534 


165 

244 

179 


12 

12 

229 

36 

3,382 

86 

264 

77 

442 

73 

1,043 

i 65 


586 

563 

534 


5.490 

5,569 

3,557 

204 

279 

29 

3.935 

3.170 

3,459 

5,043 

3,510 

2,836 


61,947 

57,323 

66,737 


7 

207 

8,877 

6,767 

6,379 

1,217 

1,252 

129 

7.479 

5.917 

6.219 

7.376 

5.638 

5,058 


119 

13 


94,213 

85,371 

92,883 


10.216 

10,033 

10,199 

5,837 

5,166 

7,328 

18,463 

19,431 

24.638 

8.908 

13,428 

26,919 


177.577 

172,906 

160,734 


3,191 

3,846 

1,343 

1,117 

1,557 

12,704 

13,417 

17,346 

6,880 

8,248 

17,079 


56,130 

56,717 

64,492 


2,757 

4,744 

2.571 


1,552 

1.059 

989 

236 

970 

5,323 


5,538 

9,525 

11,232 


153 

124 

45 


245 

81 

36 

76 

96 

167 


723 

544 

404 


4,143 

3.315 

3,891 

1.343 
1,117 
1,557 

12.949 

13.498 

17,382 

6,956 

8.344 
17,246 


56.853 

57.261 

64.896 


































HIJAZ RAILWAY. 

ABSTRACT “A.” 

MAINTENANCE AND RENEWALS OF WAYS AND WORKS, 

% 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 


1935 and 1934 


Classification. 


A. Personal Emoluments 


B. Other Charges. 

I. Maintenance of Roads, Bridges & Works. 

Wages . 

Materials 


Amount. 


£P_ 

2,291 


948 

682 


1935-36. 

i 

Percentage 

Per Kilo. 

of Gross 

of Line 

Receipts. 

Open. 

% 

£P. 

2-2 

• - 

5 


Amount. 


£P_ 

3,522 


1,100 

661 


1934-35. 

Percentage 
of Gross. 
Receipts. 


3-9 


1-2 

•7 


Per Kilo 
of Line 
Open. 

£P. • 


Amount 


£P- 

3,855 


1,185 

633 


1933-34. 

Percentage 
of Gross 
Receipts. 


3-9 


1-3 

•6 


Per Kilo 
of Line 
Open. 

£P 


£ 

oc 


II. Maintenance of Permanent Way. 

Wages 

Materials 

III. Maintenance of Stations, Buildings, Tools 

& Plant. 

Wages 

Materials 


12,846 

3,007 


1.226 

747 


12-5 

2-9 


1-2 

•8 


28 

6 


3* 

2 


12,681 

2,093 


1,004 

551 


14-0 

2-3 


11 

•6 


27 

5 


12,113 

1,819 


1,069 

583 


12-3 

1-8 


11 

-6 


27 

4 


IV. Maintenance of Signalling & Interlocking 
/ Wages *• .. .. 

M a t e ria ls 

Total Other Charges .. 
Total Abstract " A ” 


303 

129 


19,888 


22,179 


19-4 


21-6 


43 



243 

112 


18,445 


21,967 


20*3 


24-2 


39 



47 


174 

124 


17,700 


21,555 


18-0 


21*9 


38 


46 






HIJAZ RAILWAY. 

ABSTRACT " B." 

MAINTENANCE AND RENEWALS OF LOCOMOTIVES AND ROLLING STOCK, 

For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 


1934 


1935-36. 


1934-35. 


193S-34 




Percentage 


Percentage 


Percentage 

Classification. 

Amount. 

of Gross 

Amount. 

of Gross 

Amount. 

of Gross 



Receipts. 


Receipts. 


Receipts. 


£P- 

% 

# 

£P- 

% 

£ p . 

% 

A. Personal Emoluments . 

1,645 

1-6 

2,754 

3*0 

3,147 

32 

B. Other Charges :— 







Maintenance of Locomotives and Rail Cars :— 







Labour .. 

10,478 

10*2 

12,862 

14*2 

9,981 

10*2 

Materials 

3,510 

3*4 

5,160 

5*7 

2,175 

2*2 

Maintenance of Coaching Stock :— 







Labour .. .. •• . • 

2,868 

2*8 

1,706 

1*9 

1,505 

1*5 

Materials 

1,507 

1*4 

548 

0*6 

267 

0*3 

Maintenance of Wagon Stock :— 







Labour 

1,104 

M 

2,784 

3*1 

3,052 

3*1 

Materials 

592 

0*6 

902 

1*0 

1,011 

1*0 

Electrical and Departmental Services :— 







Labour .. 

149 

0*1 

543 

0*6 

620 

0*6 

Materials . 

771 

0*8 

1,397 

1*5 

1,339 

1*4 

Total Other Charges 

20,979 

20*4 

25,902 

28-6 

19,950 

20*3 

Total Abstract “ B '* 

22,624 

22 0 

28,656 

31*6 

23,097 

23*5 







HIJAZ RAILWAY. 

ABSTRACT " C" TRANSPORTATION EXPENSES 


For the Year ending 31st March, 1936, as compared with the Years ending 31st March, 1935 and 1934. 


0 


1935-36. 



1934-35. 



1933-34. 

• 


V 

Classification. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Engine 
or Car 
Kilom. 

Per 

Train 

Kilom. 


£P- 

% 

Mils. 

Mils. 

£P- 

% 

Mils. 

Mils. 

£P 

% 

Mils. 

Mils. 

A. Personal Emoluments . . .. .. * "tv 

7,440 

7-3 

13-7 

18-9 

7,692 

8-5 

15-2 

21-4 

8,287 

8-4 

16-9 

22*0 

B. Other Charges: — 

Expenses connected with the running of Locomotives and 

Rail Cars. 

I. Steam Train Locomotives. 

(a) Wages of Engine and Shed Staff 

6,096 

5-9 

112 

15-7 


5*9 

10-5 

14-7 

4,876 

5-0 

9-8 

13*0 

\ b ) Fuel:— 

Labour . 

222 

0-2 

0-4 

06 

208 

0-2 

• 

0-4 

0*6 

202 

0-2 

0-4 

0-5 

Materials . 

12,017 

11-7 

221 

30-5 

11,197 

12-5 

221 

31-1 

9,980 

101 

20-3 

26*6 

(c) Water Supply :— 

Labour . 

409 

0-4 

0-8 

10 

489 

0-5 

10 

1-4 

606 

0-6 

1-2 

1-6 

Materials . 

1,334 

1-3 

2-5 

3-4 

1,232 

1-4 

2-4 

3-4 

858 

0-9 

1-7 

23 

(<f) Lubricants, Waste, Tallow 

393 

0*4 

0-7 

10 

400 


0-8 

W 

435 

0-4 

0-9 

1-2 

Total I. 

20,471 

19-9 

37-7 

52-2 

18,825 

20-9 

37-2 

52*3 

16,957 

17-2 

34-3 

45-2 

(I. Sentinel-Cammell Coaches. 

Labour 

618 

0-6 

61 


401 

0-4 

4-5 


414 

0-4 

4*7 


Fuel . 

552 

0-5 

5-4 

- j 

426 

0-4 

4-8 

— 

461 

0-5 

5-2 

— 

/ Other Stores 

23 

— 

wTa 

n 

- 1 

26 

— 

0-3 

— 

34 

— 

0*4 

— 

Total II. 

1,193 

M 

' 11-7 

— 

853 

0-8 

9-6 

— 

909 

1 0-9 

1 10*3 

— 






























































ABSTRACT '* C continued. 



1935-36. 

1934-35. 

i 

i 1 

1933-34. 

1 « 



Percen¬ 

Per 



Percen¬ 

Per 



Percen¬ 

Per 


Classification. 


tage of 

Engine 

Per 


tage of 

Engine 

Per 


tage of 

Engine 

Per 


Amount. 

Gross 

or Car 

Train 

Amount. 

Gross 

or Car 

Train 

Amount. 

Gross 

or Car 

Train 



Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 


£P ■ 

% 

Mils. 

Mils. 

£P ■ 

% 

Mils. 

Mils. 

£P 

% 

Mils. 

Mils. 

B. Other Charges— continued. 













# 

III. Drewry Cars. 













** 

100 

01 

12*4 

— 

100 

01 

9-9 

— 

139 


38-4 

— 

Fuel . 

48 

01 

5-9 

— 

61 

0-1 

61 

— 

21 

— 

5-8 

— 

Total III .. 

148 

0*2 

18-3 


161 

0-2 

160 


160 

0-2 

44*2 

— 

IV. Cleansing, Lubricating, Lighting, and Examination 













of Vehicles. 

Labour 

876 

0-9 

_ 

2-2 

935 

io 


2.6 

875 

0-9 


2-3 

Materials 

135 

01 

— 

0-3 

192 

0-2 

— 

0*5 

190 

0*2 


0-5 

Total IV. 

1,011 

10 

— 

2-5 

1,127 

1*2 

— 

31 

1,065 

M 


2-8 

V. Fire Protection. 













Labour 

1 

— 

— 

— 

— 

— 

— 

— 


- 1 

— 

... 

Materials 

12 

— 

— 

— 

10 

— 

— 

— 

3 

— 

— 

— 

Total V. 

13 

— 

- ! 

- 1 

10 

— 

— 

— 

3 

— 

- 1 

— 

Total .. .. . 

22,836 

22-2 

— 

— 

20,976 

231 

— 

— 

19,094 

19*4 

— 

































































ABSTRACT “C”— continued. 


0 

1935-36. 

1934-35. 

1933-34. 



Percen¬ 

Per 



Percen¬ 

Per 



Percen¬ 

Per 


Classification. 


tage of 

Engine 

Per 


tage of 

Engine 

Per 


tage of 

Engine 

Per 

# 

Amount 

Gross 

or Car 

Train 

Amount 

Gross 

or Car 

Train 

Amount 

Gross 

or Car 

Train 



Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 


Receipts. 

Kilom. 

Kilom. 

- 

£P 

% 

Mils. 

Mils. 

£*■ 

% 

Mils. 

Mils. 

£P 

% 

Mils. 

Mils. 

Running Shed Repairs to Locomotives and Rolling Stock 













and Electrical Services. ^ 













Labour 

5,791 

5*6 

10-7 

— 

Includ 

ed under 

Abstract 

“B" 

Inc 

luded un 

der Abst 

ract “B” 

Materials 

• 

2,138 

21 

3-9 

— 









Xot&l 

7,929 

7-7 

14-6 

— 









Expenses connected with Stations and Movements of 













Trains and Traffic other than Locomotive Expenses. 













Stfttion Stsfi •• 

4,883 

4-8 

— 

12*4 

3,559 

3-9 

— 

9-9 

3,438 

3-5 

— 

9*0 

Traffic and Train Staff .. 

1,849 

18 

— 

4-7 

1,940 

21 

- 1 

5-4 

2,065 

21 

— 

5-5 

Wagon Covers and Ropes . 

154 

01 

— 

0-4 

127 

01 

— 

0-4 

60 

01 

— 

0-2 

Porterage Services, etc. 

940 

0-9 

— 

2-4 

1,192 

1*3 

— 

3*3 

742 

0-8 

— 

1*9 

# Total 

7,826 

7-6 

— 

19-9 

6,818 

7-4 

— 

190 

6,305 

6-5 


16.6 

Hire of Rolling Stock 

Includ 

ed under 

Abstract 

"D” 

1,718 

1-9 

— 

4-8 




— 

' Running Right Charges over Chemin de Fer Du Hedjaz 

— 

— 

— 

— 

22 

— 

— 

— 

64 

01 

— 

0-2 

Total Other Charges 

38,591 

37-5 

— 

— 

29,534 

32-5 

— 

— 

25,463 

25-9 


— 

Total Abstract “ C ”. 

46,031 

44-8 

— 


37,226 

41-0 

— 

— 

33,750 

34-3 

— 













For the Year ending 31st March, 


Classification. 


HIJAZ RAILWAY. 

ABSTRACT " D 

GENERAL CHARGES. 

1936, AS COMPARED WITH THE YEARS ENDING 31 ST MARCH, 


1934-35. 


1935 AND 1934. 


1935-36. 


1933-34 


Amount. 




Personal Emoluments :— ^ 

I. General Manager . 

II. Chief Accountant 

III. Stores Superintendent. 

Total Personal Emoluments 

Other Charges :— 

Cost of Living Allowances 
Travelling Allowances .. 

Passage and Repatriation of Retrenched Staff Allowances 

House Allowances 

Equipment and Furniture 

Printing, Stationery, Advertising, and Publicity 

Uniforms •• •• •. •• •• •• •• 

Loss and Depreciation of Stores 

Compensation, Pensions, and Gratuities 

Rent of Buildings and Land .. 

Entertainment of Official Guests 

Contingencies 

Medical Services 

Posts and Telegraphs Services 

Colonial Audit Services 

Hire of Rolling Stock from C.F.H. 

Palestine Railways Agent at Damascus . 

Landing Cable and Drawing Office charges on stores received 
through Crown Agents .. 

Cost of visits of experts for investigation into work and 
organization of the Railways 

Expenses in connection with two study courses in United 
Kingdom .. 

Total Other Charges , .. 


Percen- 
tage of 
Gross 
Receipts. 


£P. 



1-6 

30 

1-4 


60 


1,615 

3,035 

1,529 


6,179 


1,229 

157 

182 

1,276 

600 

767 

203 

1 

1,480 

353 

4 

9 

543 

2,246 

569 

695 

11 

184 

654 

76 


11,239 11 0 


Per 

Train 

Kilom 


Mils. 


15*7 


Per 

Kilo, of 
Line 
Open. 




13 


Amount 




Percen¬ 
tage of 
Gross 
Receipts. 


£ p - 



1,405 

3,015 

1,353 


5,773 


709 

199 

211 

447 

730 

820 

263 

7 

1.821 

310 

1 


257 


194 


1-6 

3*3 

1-5 


0-8 

0*2 

0-2 

0-5 

0*8 

0-9 

0-3 

20 

0-3 


0-3 


0*2 


Per 

Train 

Kilom. 

Per 

Kilo, of 
Line 
Open. 

Amount. 

Percen¬ 
tage of 
Gross 
Receipts. 

Per 

Train 

Per 

Kilo, of 
Line 
Open. 

Mils. 

£P■ 

£P■ 

% 

Mils. 

*0 

• 




3-9 

8-3 

3-8 


160 


1-9 

0*6 

0-6 

1- 3 
20 

2- 3 

0-7 

51 

0*9 


0-2 


0-6 




u a 

524 

0-6 

1-4 

302 

0*3 

0-9 

560 

0-6 

1-6 


12 


1,311 

3,158 

1,409 


5,878 


1-3 

3-2 

1-4 


5-9 



2-7 

6-4 

2-9 



1-5 

0-4 

0-5 

0-4 

0-8 

1*4 

0-4 

2*0 

0-6 


0-9 

20 

10 


0-4 


28-5 


24 


7.397 


80 


20-6 


16 


6,049 


6-2 


12-3 


13 


Total Abstract " D ” 


17.418 


170 


44-2 


37 


13,170 14-4 


36-6 


28 


11,927 12 1 


24-3 


26 
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HIJAZ RAILWAY. 

ABSTRACT " F.” 

EXTRAORDINARY EXPENDITURE (CAPITAL IMPROVEMENTS), 

for the Year ending 31st March, 1936. 


Classification. 


ENGINEERING WORKS AND EQUIPMENT. 


Amount. 

£P 


Purchase of Machinery, Tools, and Plant .. 

Improvements and alterations to Railway Headquarter Offices 

Pointsmen’s quarters at Beisan. 

New Works for the Prevention of Damage by Floods 
Minor New Works (under £P.200) .. 

Total Engineering Works and Equipment. 


170 

129 

200 

1,898 

194 

2,591 


LOCOMOTIVE, CARRIAGE AND WAGON STOCK AND EQUIPMENT 


Two Boilers for Kraus6—0-6-0 Locomotives 
Two Oil Tanks for 105 c.m. Gauge Railways 


• • 


• • 


• • 


Total locomotive, carriage and wagon stock, and equipment 


• • 


Total Abstract “F. 


M 


• • 


• • 


• • 


1,438 

454 


1,892 


4,483 
















J 


HIJAZ RAILWAY. 





HIJAZ RAILWAY. 

105 C.M. GAUGE. 

STEAM LOCOMOTIVES. 

Position as at 31st March, 1936. 


Class. 

Wheel 

Distribution. 

Cylir 

Diameter. 

mms. 

iders. 

Stroke. 

mms. 

Weight on 
Coupled 
Wheels. 

Tons. 

Tractive effort 
at 85 % 
Boiler Pressure. 

Number on hand 
at beginning of 
year 1935-36. 

1 

Number of New 
Locomotives 
brought into 
service during 
year 1935-36. 

Number 
scrapped 
during year 
1935-36. 

Number on hand 
at end of year 
1935-36. 

Hartmann Tender 

2—6—0 

330 

510 


11,068 lbs. 

4 



4 

Hartmann Tender 


410 


— 

17.690 lbs. 

6 

— 

— 

6 

Winterthur Tender 

2—8—0 

410 * 

500 

— 

17,690 lbs. 

6 

— 

— 

6 

Hartmann Tender 

2—8—2 

480 

500 

— 

24,248 lbs. 

6 

— 

— 

6 

Borsig Tender .. 

2—8—0 

470 

550 

40 0 0 

22,802 lbs. 

2 

— 

— 

2 

Krauss Tank 

0—6—0 

340 

500 

30 8 0 

13,866 lbs. 

9 

— 

— 

9 

Krauss Tender .. 

2—8—0 

405 

500 

— 

17,756 lbs. 

8 

— 

— 

8 

Yung Tender 

2-8-0 

410 

500 

— 

18,200 lbs. 

3 

— 

— 

3 

Yung Tank 

2-8-0 

410 

500 

— 

18,200 lbs. 

1 

— 

— 

1 

La Meuse Tank 

2—6—2 

400 

500 

— 

18,027 lbs. 

3 

— 

— 

3 

La Meuse Tank .. 

Steam Rail Cars—Sentinel 

0-10-0 

Double 

480 

500 

— 

25,944 lbs. 

3 

— 

— 

3 

Cammell 

Articulated 

6" 

1 " 

— 

120 B.H.P. 

2 

— 


2 

/ 

» 





Total .. 

53 



53 


Sentinel-Cammell Steam Rail Cars—Individual Axle Loads are not available 
















Description. 


Bogie. 


Six- Four- 

Wheeled. Wheeled. 


Passenger Vehicles. 

Carriages of Uniform Class 
Composite Carriages .. 
Miscellaneous .. 


Total Passenger Vehicles 


Other Coaching Vehicles. 

Luggage, Parcel and Post Office and Brake 
Vans 

Miscellaneous. 


Total Other Coaching Vehicles 


Total Coaching Vehicles .. 


23 

8 

1 



Total 

Number 

of 

Vehicles. 

Seats or Berths. 

Total 

in 

1935-36. 

Year 1934-35. 

1st 

Class. 

2nd 

Class. 

3rd 

Class. 

Total 
Number 
of Vehicles. 

Total 
Seats or 
Berths. 

23 

53 


1,176 

1.229 

19 

967 

8 

81 

123 

103 

307 

10 

409 

1 

2 

" 


2 

1 

2 

32 

136 

123 

1,279 

1,538 

30 

1,378 
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HIJAZ RAILWAY. 

105 C.M. GAUGE. 
GOODS VEHICLES. 
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HIJAZ RAILWAY. 


RAIL MOTOR VEHICLES—PETROL LOCOMOTIVES. 
Number on hand as at 31st March, 1936. 



105 c.m. Gauge. 


Number. 

Total Seating 
Accommodation, 

Rail Motor Vehicles. 



20 H.P. Drewry Cars. 

3 

18 

20 H.P. Ford Motor Trolley and Trailer for 
Permanent Way Gangs. 

1 

— (for 

carrying 
material). 


HIJAZ RAILWAY. 

COAL AND OIL CONSUMPTION. 

For the Year ending 31st March, 1936. 

Compared with the Years ending 31st March, 1935 and 1934. 


Year. 

• 

105 c.m. Gauge. 

Coal Consumption— 
Locomotives. 

Oil Consumption— 
Locomotives. 

Kilogrammes per 

Engine Kilometre. 

Pints per 100 

Engine Kilometres. 

* 

1935-36 

13-38 

6-88 

1934-35 

13-02 ; 

7-46 

1933-34 .. 

13-24 

6-93 

[ 













HIJAZ RAILWAY. 


TRAIN AND ENGINE KILOMETRAGE. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934 



Year. 


Paying Train Kilometres. 


Coaching. Goods. 


Mixed. 


Total. % of Total. 


Shunting, 

etc. 

Kims. 


Service 

Kims. 


Shunting & Service. 

% of Total Engine Kims. 


Total 

Engine 

Kims. 


Haifa-Acre-Samakh Section 


Nablus-Tulkarm Section 


Nassir-Ma'an Section 


Total Hijaz Railway.. 


1935-36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 

1933- 34 

1935- 36 

1934- 35 
1933-34 


120,934 

106,021 

79,436 



64,170 

53,304 

60.532 

7,155 

7,276 

14.968 


134,140 

129,477 

143,786 


— 

10,423 

54,751 

437 

12,045 

51,352 

— 

20,563 

56,616 

120,934 

81.748 

188.891 

106,458 

72,625 

180,829 

79,436 

96,063 

200,402 


319,244 

288,802 

283,754 

7,155 

7,276 

14,968 

65,174 

63,834 

77,179 


391,573 

359,912 

375.901 


81-5 

80-2 

75-4 

1*9 
21 
4 0 

16-6 

17-7 

20-6 


1000 
100 0 
100 0 


1,063 

1,004 

1,082 



20 , 

— 

— 


383 

— 

— 


174 

— 

— 

20,557 

1,381 

25-2 

87,112 

14,963 

3,698 

22-6 

82,495 

11,308 

35 

12*8 

88,522 

149,320 

2,464 

27-9 

543,357 

140,685 

5,085 

28-8 

505,682 

114,057 

1,291 

23-5 | 

491,249 


SENTINEL-CAMMELL CAR KILOMETRAGE. 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934 


1935-36 

1934-35 


101,093 

88,613 


88,734 


1933-34 














j HIJAZ RAILWAY. 

VEHICLE KILOMETRAGE 

For the Year ending 31st March, 1936, compared with the Years ending 31st March, 1935 and 1934 


Haifa-Samakh-Acre Section 


Nablus-Tulkarm Section .. 


Nassib-Ma’an Section 


• • 


Total Hijaz Railway 


• • 


Year. 

Passenger 

Vehicles 

Kilometres. 

Wagon Kilometrage—Paying Traffic. 

Service Vehicle 
Kilometres. 

Grand Total 
Kilometres. 

Average No. 
of Vehicles 
per Train. 

Loaded. 

Empty. 

Total. 

• 

% of Empty 
to Total. 

1935-36 

1,486,964 

999,406 

376,561 

1,375,967 

27-4 

74,049 

2,936,980 

9-2 

1934-35 

1,359,431 

777,533 

335,576 

1,113,109 

301 

38,036 

2,510,576 

8*6 

1933-34 

943,854 

1,005,560 

539,692 

1,545,252 

34-9 

46,125 

2,535,231 

8-9 

1935-36 


27.224 

11,813 

39,037 

30-3 

244 

39,281 

j 55 

1934-35 


29,331 

11,834 

41,165 

28-7 

j 2.727 

43.892 

5-7 

1933-34 

156 

56,412 

30,101 

86,513 

34-8 

5,946 

! 92.615 

61 

1935-36 

147,832 

436,665 

268,942 

705,607 

38-1 

27,766 

881,205 

13-2 

1934-35 

147,332 

383,525 j 

239,936 

623,461 

38-5 

; 67,037 

837,830 

j 12 4 

1933-34 

157,390 

515,328 

327,778 

843,106 

38-9 

23,954 

1,024,450 

13*3 

1935-36 

1,634,796 

1,463,295 

657,316 

2,120,611 

! 31 0 

102,059 

3,857,466 

97 

1934-35 

1,506,763 

1,190.389 

587.346 

1,777,735 

33-0 

107,800 

3,392,298 

9*3 

1933-34 

1,101,400 

1,577,300 

897,571 

2,474,871 

36*3 

1 

76,025 

3,652,296 

97 




HIJAZ RAILWAY. 

RECEIPTS AND EXPENDITURE IN RESPECT OF RAILWAY WORKING for the Year ended 31st March, 1936. 


Abstract. 


Expenditure. 


A. Maintenance and Renewal of Ways and 

Works .. - .. 

B. Maintenance and Renewal of Locomotives 

and Rolling Stock .. ... 

C. Transportation Expenses 


D. General Charges 


# • 


Amount. 

£P 

%of 

Total 

Receipts. 

Amount 

for 

previous 

year. 

£P 

%of 

Total 

Receipts. 

22,179 

20*6 

21,967 

21*8 

22,624 

21*0 

28,656 

28*4 

46,031 

42*6 

37,226 

37*0 

17.065 

15*8 

12,861 

12*8 

107,899 

100*0 

100,710 

100*0 


Receipts. 


Passenger Train Traffic 
Goods Train Traffic 

Miscellaneous receipts for Railway Working.. 


Balance, being deficit on working before pro¬ 
vision for Renewals .. 


Amount. 

cp. 

| % of 

Total 

Receipts. 

Amount 

for 

previous 

year. 

CP 

31,635 


321 

28,285 

61,560 


57*1 

56,112 

5,309 


4*9 

4,737 

101,504 


94*1 

89,134 

6,395 


5*9 

11,576 

107,899 


100-0 

100,710 


%of 

Total 

Receipts 



55-7 



11-5 


100*0 


to 


COMPARATIVE NET REVENUE ACCOUNT for the two Years ended 31st March, 1936 


1934-35 

£P* 


1935-36 


£P* 


1934-35. 

£P 


1935-36 

£ p 


To Deficit on Railway Working 


11.576 


6,395 


By Rents received .. 


1,411 


1,247 


Rents of Buildings and Land 


310 


353 


Deficit for the year 


10,475 


5,501 


11,886 


6,748 


11,886 


6,748 


Prepared in the form recommended by Messrs. Price Waterhouse & Co. 
















PETAH-TIQVA RAILWAY. 

COMPARATIVE SUMMARY OF STATISTICAL HEADS 

For the Year ending 31st March, 1936, 

Compared with the Years ending 31st March, 1935 and 1934. 


Head 

No. 


Unit. 

1935-36. 

1934-35. 

1933-34. 

1 



4'8}' 

4'8i' 

4'8} # 

2 

Route Kilometrage . 

Kims. 

1 7 

7 

7 

3 

Train Kilometrage . 

Kims. 

9 

9 

9 

4 

Gross Railway Receipts . 

£1’. 

2,467 

2,902 

2,547 

5 

Railway Working Expenditure. 

£P. 

840 

840 

840 

6 

0 

Balance of Railway Revenue Account 

£P- 

1,627 

2,062 

1,707 

7 

Percentage of Railway Working Expenditure 
to Gross Railway Receipts 

% 

34 0 

28-9 

33 0 

8 

Gross Railway Receipts per Route Kilometre.. 

£ p - 

352 

414 

363 

9 

Railway Working Expenditure per Route Kilo- 
nKu6 • • 

£P- 

120 

120 

120 

10 

§ 4 

f 

Goods Receipts (including Live Stock) 

£P. 

2,400 

2,880 

2,503 

11 

Percentage of Goods Receipts to Traffic 
Receipts •• •• • •• • • • • 

% 

1000 

100-0 

100-0 

12 

Goods Receipts per Route Kilometre .. 

£P. 

343 

411 

357 

13 

Tonnage Hauled (Outwards and Inwards) .. 

Tons. 

41,019 

49,615 

39,179 



PETAH-TIQVA RAILWAY. 

RECEIPTS AND EXPENDITURE. 


for the Yeah ending 31st March, 1936, compared with the Years ending 31st March 1935 and 1934. 






Abstract. 


Heads. 


Year. 


A. To Maintenance and Renewal of Ways and Works 1935-36 

1934-35 

1933-34 

B, „ Maintenance and Renewal of Engines and 1935-36 

Rolling Stock .. .. .. .. 1934-35 

1933-34 


Amount. 

£P. 


214 

214 

214 

140 

140 

140 


%of 

Gross 

Receipts. 


8-7 

7- 4 

8- 4 

5*6 

4- 8 

5- 5 


Heads 


By Goods Train Traffic Receipts .. 


Receipts .. 


Receipts. 

Year. 

Amount. 

fp 

o/ of 
/o 01 

Gross 

Receipts. 

1935-36 

2,400 

97 3 

1934-35 

2,880 

99-3 

1933-34 

2,503 

98-3 

1935-36 

67 

2-7 

1934-35 

22 

0-7 

1933-34 

44 

17 


C. „ Transportation Expenses 


• • 


• • 


1935-36 

1934-35 

1933-34 


377 

377 

377 


15-4 

130 

14-8 


D. „ General Charges 


Total Working Expenses .. 


1935-36 

1934-35 

1933-34 


1935-36 

1934-35 

1933-34 


109 

109 

109 



3- 7 

4- 3 


341 
28-9 
33 0 


Surplus 


Total 


1935-36 

1934-35 

1933-34 


1935-36 

1934-35 

1933-34 


1,627 

2,062 

1,707 


2,467 

2,902 

2,547 


65-9 
711 
67 0 


100 0 
1000 
1000 


Total .. 


1935-36 

1934-35 

1933-34 


2,467 

2,902 

2,547 


100 0 
100 0 
1000 
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PETAH-TIQVA RAILWAY. 


RECEIPTS IN RESPECT OF RAILWAY WORKING 

for the Year ending 31st March, 1936. 

Compared with the Years ending 31st March, 1935 and 1934. 


— 

1935-36. 

1934-35. 

- m 

1933-34. 

— - ■ — 

Sub-head of Revenue. 

• 

Amount 

£P. 

%°f 

Traffic 

Receipts. 

Amount 

£P. 

%of 

Traffic 

Receipts. 

Amount 

£P. 

%0f 

Traffic 

Receipts. 

Merchandise 

2,338 

97-4 

2,862 

99-4 

2,501 | 

99*9 

Live Stock 

62 

2-6 

18 

•6 

2 

•1 

Total Goods Train Traffic 

2,400 

1000 

2,880 

100*0 

2,503 

100*0 

Total Traffic Receipts .. 

2,400 

100 0 

2,880 

100*0 

2,503 

100*0 

Demurrage and Storage 

55 


11 


36 


Rents •• •• •• •• •• 

— 

— 

1 

— 

— 

— 

Unclassified 

12 

— 

10 

✓ 

8 

— 

Total Miscellaneous. j- 

1 

67 

a 

22 

— 

44 

— 

y I 

Total Receipts in respect of Railway 
Working 

/ 

2,467 

— 

2.902 


• 

2,547 

— 


; 









SUMMARY OF 



Passenger Train Traffic. 

Number of Passenger Journeys (excluding Season Ti 
Passenger Receipts .. do. do. 

Season Ticket Receipts . 

Baggage, Perishables, Mails and Other Passenger Ti 


Freight Train Traffic. 

Freight Traffic (excluding free hauled) 
Net Ton Kilometres do. 

Average Length of Haul do. 

Freight Traffic Receipts 
Average Receipt per Ton Kilometre 


f • 


No. 

£P. 

£P. 

£P- 


Tons. 

Kims. 

Kims. 

ius. 


Freight Train Loads:— 

Average Train Load (Net). Tons. 

Wagon Kilometres. Kims. 

Wagons per Train. Nos. 

Train Kilometres—Coaching . Kims. 

Train Kilometres—Freight .. .. .. .. .. .. Kims. 

Sentinel-Cammell Car . Kims. 

Engine Kilometres. Kims. 


AND FREIGHT TRAIN TRAFFIC. 


Palestine Railway. El Kantara-Rafah Railway. Hijaz Railway. 


1935-36. 

Increase or 
Decrease 
as compared 
with 1934-35 

1935-36. 

1,485,093 

186,803 

90,781 

186,777 

16,357 

65,154 

94 

368 

28 

24,069 


15,262 

850,685 

1,986 

75,922 

93,083 

3,750 

14,545 

109 

4 

192 

336,166 

5,955 

35,637 

35 

•1 

24 

137 

8 

154 

21,822,000 

1,826,000 

3,931,000 

27 7 

2-2 

29-7 

637,563 

51,626 

152,300 

786.745 

117,482 

132,313 

58,446 

73,590 


2,019,509 

299,447 

331,027 




Increase or 


Increase or 

Decrease 


Decrease 

as compared 

1935-36. 

as compared 

with 1934-35. 


with 1934-35. 

9,986 

993,796 

200,544 

1,402 

25,490 

4,367 

74 

4,650 

2,828 

477 

4,495 

845 

3,624 

219,696 

32,375 

864 

12,976 

2,373 

3 

59 

2 

1,116 

61,560 

5,448 

— 

4*7 

•5 

3 

70 

6 

289,000 

2,223,000 

337.000 

1-6 

1L4 

*6 

1,608 

199,601 

10,353 

15,945 

194,436 

18,687 

— 

101,093 

12,480 

21,773 

644,450 

50,155 


4 






















PALESTINE RAILWAY AND OPERATED LINES. 

NUMBER OF PASSENGERS AND RECEIPTS. 

(Excluding Season Tickets). 

For the Year ending 31st March. 1936, compared with the previous 4 Years. 


All Sections. 


Year. 

Ordinary. 

Tourists. 

Total. 

Numbers. 

£P 

Numbers. 

£P 

Numbers. 

£P 

1935-36 

2,462,270 

239,438 

22,885 

37,982 

2,485,155 

277,420 

1934-35 

2,073,161 

211,259 

26,934 

46,840 

2,100,095 

258,099 

1933-34 

1.414,726 

162,085 

24,570 

44.462 

1,439,296 

206,547 

1932-33 

1,074,492 

138,429 

22,596 

39.906 

1,097,088 

178,335 

1931-32 

1,224,215 

147,960 

24,472 

43,021 

1 

1,248,687 

190,981 









PALESTINE RAILWAY AND OPERATED LINES. . 

STATEMENT OF GOODS COMMODITIES 

For the Year ending 31st March. 1936. compared with the Year ending 31st March, 1935 



Year. 

All Sections. 

Commodity. 

Tons 

Handled. 

1 

Amount 

/P. 

• 

Ton- 

Kilometres. 

(in thousands.) 

1 


I. Barley 




2. Wheat 


k .. 


4. Other Cereals 


5. Tihben 


6. Oil Cakes 


7. Flour 


H. Kile 


9. S 


10. Othkr Groceries and Provisions 


11. Sand .. 


12. Stone 


13. Lime 


14. Cement 


1935-30 

1034-35 

1935-36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 
1934-35 


20,313 

13.079 

28.059 

22.060 

8,114 

5,428 

11,880 

7.963 

13,130 

16,196 



3,853 

18.000 

24.003 

6,691 

8,664 

14,474 

12.683 

38,255 

34,850 

15.421 

13.755 

52,490 

64,581 

12,534 

8,352 

216,218 

220,452 


7. 
3,483 

10,165 

6.676 

2,667 

1,922 

5,173 

3.016 

6,600 

,%*oo 

1,891 

1.360 

8,594 
11.540 

2,976 

3.830 

7,624 

6,a36 

22,982 

22,324 

2,928 

2,785 

8.830 
9,341 

3,121 

2,509 

87,727 

90,688 


3.376 

1.448 

4.192 
2 997 

929 

614 

1,960 

1,173 

1,653 
2.075 

417 

282 

2.762 

3,913 

1,254 

1,422 

4,565 

4,200 

5,743 

5,315 

869 

724 

2,748 

2.463 


530 

23.646 

23,811 


Average. 
I ength 
of Haul 


Kilometres 


166 

111 

149 
135 

114 

113 

165 

147 

126 

128 

87 

73 

153 

163 

187 

164 

315 

331 

150 
152 

56 

53 

52 

38 

52 

64 

109 

108 


Average 

Receipt Tons Handled Ton- 

per Ton.Kim (including Ton- Kilometres 

nagetoandfrom (in thousands) 
105 c.m gauge) 


Standard Gauge. 


Mils 


2 3 
2 4 

2 4 
2 2 

2 9 
31 

2 6 
2 6 

3 

4 0 


3 1 
3 0 


17 

1-6 

4 0 

4 2 

3 
3 9 

3 2 
3 8 


14 892 
11,445 

20,231 
16.726 




4.910 

4,870 

9,246 

6,323 

12,331 

14,519 

3,905 

3,229 

16,250 

18,021 

5,467 

5,923 

11.320 
10,281 

31,936 

29,354 

5.223 

6,389 

49,088 

60.273 

7,227 

4,098 



3 
3-8 


1,718 

1.176 

2,372 

2,294 

607 

568 

1.177 
847 

1,511 

1,852 

374 

250 

2,621 

3,193 

1,060 

1,072 

4,102 

3,800 

5,115 

4,740 

259 

334 

2,530 

2,262 

255 

228 

22,173 

22,711 


105 c.m. Gauge. 


Tons Handled Ton- 

'including Ton- Kilometres 
nagetoandfrom (in thousands) 
Standard gauge) 


15,443 

1,846 

20,021 

8612 

3,973 

973 

8,816 

3,199 

3,499 

4,480 

897 

640 

2,205 

6.462 

1.664 

3.393 

4,055 

3,240 

8,042 

6.082 


10,369 

7,570 

3.774 

4.343 

5,406 

4,336 

48,118 

43.299 


1,658 

272 

1,820 

703 

322 

46 

783 

326 

142 

223 

43 

32 

141 

720 

194 

350 

463 

400 

628 


610 

390 

218 

201 

401 

302 

1,473 

1.100 

















STATEMENT OF GOODS COMMODITIES— continued. 





All Sections. 


Average. 

Average 

Standard Gauge. | 

105 c.m. Gauge. 


Year. 



Tons Handled 
(including Ton¬ 

Ton- 

Tons Handled 
(including Ton¬ 

Ton- 

Kilometres 


Length 
of Haul. 

Receipt 
per Ton.Kim 

Commodity. 

Tons 

Handled. 

Amount 

& 

Ton- 

Kilometres. 



nage to and from 
105 c.m. gauge. 

On thousands). 

nage to and from 

(in thousands). 









(in thousands). 


Mills. 


Standard gauge) 


IS. Asphalt 

1935-36 

11,732 

6,719 

2,213 

189 

3 0 

9,619 

2,034 

2,253 

179 


1934-35 

10,367 

6,730 

2,153 

208 

31 

9,164 

2,048 

1,607 

105 

16. Other Building Materials 

1935-36 

129,132 

49,052 

16,809 

130 

2 9 

123,919 

16,345 

6,080 

464 


1934-35 

106,604 

41.934 

12,483 

117 

3 4 

101.666 

12,011 

5,506 

472 

17. Wooden Planks for Boxes 

1935-36 

12,058 

4,207 

1.273 

106 

3 3 

12,058 

1.273 




1934-35 

18,153 

6,614 

2,111 

116 

3 1 

18,153 

2,111 

— 

— 

18. Manure .. ... 

1935-36 

26,948 

7,409 

2,426 

90 

3-1 

19.320 

2,123 

7.642 

303 


1934-35 

61,737 

15,740 

5,008 

81 

3 1 

37,961 

3,861 

23.801 

1,147 

19. Oranges 

1935-36 

75,230 

22,409 

7,789 

104 

2 9 

75,220 

7,788 

17 

1 


1934-35 

108,425 

31,854 

12,094 

111 

2-6 

108,404 

12.088 

68 

6 

20. Grape Fruit 

1935-36 

13,916 

5,010 

2,526 

181 

2 0 

13,339 

2.483 

577 

43 


1934-35 

7.365 

2,557 

1,368 

186 

1*9 

7.054 

1,346 

311 

22 

21. Lemons 

1935-36 

545 

182 

75 

137 

2 4 

545 

75 




1934-35 

603 

215 

94 

156 

2 3 

603 

94 

— 

— 

22. Melons . 

1935-36 

15,584 

5,729 

1,400 

90 

41 

13,649 

1.219 

1.944 

181 


1934-35 

17,768 

6,309 

1,672 

94 

3 8 

16,353 

1.539 

1,425 

133 

23. Grapes . 

1935-36 

207 

244 

57 

275 

4-3 

207 

57 




1934-35 

415 

534 

106 

255 

5 0 

410 

106 

5 

— 

24. Coal. 

1935-36 

63,424 

14,574 

3.596 

57 

4 1 

62,305 

3,472 

1.119 

124 


1934-35 

39,394 

7,417 

1,845 

47 

4 0 

38.467 

1.741 

933 

104 

25. Kerosene and Fuel Oils 

1935-36 

93,720 

39,819 

9,572 

102 

4-2 

64.400 

8.831 

29.420 

741 • 


1934-35 

72,376 

33,614 

8496 

117 

4 0 

55,024 

7,928 

17.692 

568 

26. Petrol . 

1935-36 

15,690 

18,936 

2.329 

148 

8 1 

11,995 

1.955 

3,722 

374 


1934-35 

13,193 

17,038 

2,080 

158 

8-2 

10,773 

1.763 


317 

27. Firewood. 

1935-36 

3,137 

1,155 

263 

83 

4 4 

3,122 

255 

124 

8 


1934-35 

2,715 

811 

188 

69 

4 3 

2.694 

183 

55 

5 

26* Soar 

1935-36 

1,478 

1,158 

499 

338 

2-3 

1.478 

457 

1.098 

42 


1934-35 

1,273 

987 

462 

363 

2 1 

1.260 

419 

1.062 

43 

29• Salt 

1935-36 

10,019 

%1|000 

864 

86 

4 2 

10,019 

765 

2.093 

99 


1934-35 

- 

7,944 

2.849 

616 

77 

4 6 

7.944 

1 

531 

1.852 

85 




















STATEMENT OF GOODS COMMODITIES— continued. 


* 

Commodity. 

Year 

All Sections. 

Average 
Length 
of Haul. 

Average 
Receipt 
per Ton-KIm. 

Standard Gauge. 

105 cm. 

Gauge. 

Tons Handled 
(including Ton¬ 
nage to and from 
105 c.m. gauge). 

Ton- 

Kilometres. 

(inthousonds). 

Tons Handled 
(including Ton 
nagetoand from 
Standard gauge) 

Ton- 

Kilometres 
(in thousands). 

Tons 

Handled 

Amount 

Ton- 

Kilometres. 

(in thousands). 

Kilometres. 

Mils. 

30. Potash 

1935-36 

19,128 

6,477 

5,417 

283 

1-2 

1 

19,128 

5.417 

_ 



1934-35 

10,857 

3,414 

2,750 

253 

12 

10,857 

2.750 


— 

31. Bromine 

1935-36 

1.131 

465 

420 

371 

11 

1,131 

420 




1934-35 

987 

405 

366 

371 

11 

981 

365 

II 

1 

32. Chlorine . 

1935-36 

251 

92 

38 

151 

2-4 

251 

38 




1934-35 

412 

155 

76 

184 

2 0 

412 

76 

— 

— 

33. Caustic Soda . 

1935-36 

905 

420 

74 

82 

5*7 

905 

50 

624 

24 


1934-35 

— 

— 

— 

— 

— 

— 

— 



34. Nitrate of Soda .. 

1935-36 

574 

212 

102 

178 

21 

574 

102 




1934-35 

68 

9 

5 

73 

18 

68 

5 

— J 

— 

35. Magnesium .. 

1935-36 

173 

63 

42 

236 

15 

173 

42 




1934-35 

21 

8 

7 

333 

11 

21 

7 

— 

— 

36. Sulphur . 

1935-36 

273 

110 

58 

212 

19 

268 

56 

16 

2 


1934-35 

— 

— 

— 

— 

— 

— 

— 



37. Mineral Water. 

1935-36 

1,646 

900 

196 

119 

4 6 

1,149 

153 

1.483 

43 


1934-35 

1,942 

987 

197 

101 

5 0 

1,162 

154 

1,739 

43 

38. Empties 

1935-36 

5,316 

2,746 

751 

141 

3-7 

4,390 

AAU 

OOcf 

1,746 

82 


1934-35 

5,588 

2,754 

694 

124 

40 

4,933 

645 

1,458 

49 

39. Machinery. 

1935-36 

2,263 

1,179 

157 

69 

7-5 

2,123 

148 

170 

9 


1934-35 

4,670 

1,858 

270 

58 

6 9 

4,203 

255 

508 

15 

40. Miscellaneous .. .. .. .. 

1935-36 

67,582 

49,299 

6,888 

102 

71 

46,638 

5,527 

23,286 

1,361 

• 

1934-35 

73.492 

48,447 

7,509 

102 

6 4 

46,910 

5,661 

28,393 

1,848 

TOTAL. ' 

1935-36 

1,032,443 

421,419 

120,604 

116 

3-5 

859,584 

107,628 

219,696 

12,976 


1934-35 

1,022,288 

407,917 

113,617 

111 

1 36 

855,013 

103,014 

187,321 

| 10,603 



No. 

£ P 




No. 


1 No 


41. Live Stock .. 

1935-36 

51,489 

12,194 




45 871 


6 513 



1934-35 

105,239 

11.252 




95,952 


10,827 


42. Vehicles . 

1935-36 

67 

431 




64 


3 



1934-35 

161 

1,178 




| 161 


13 



Palestine Railway 


1935-36 

1934-35 


Net Ton Kilometres (in Thousands) of Goods Traffic are Divided as under :— 

93,083. Kantara-Rafah Railway. 1935-36 .. 14,545. Hijai Railway. 1935-36. 

89.333. 1934-35 .. 13,681. 1934-35 


12,976 

10,603, 

















TRAFFIC 


As compared with Year 1934-35. 



Barley 


Wheat 


Maize 


Other Cereals .. 


Tibben 


Oil Cakes .. 


Flour 


Rice 


Sugar 


1935-36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 

1934- 35 

1935- 36 
1934-35 


1935-36 

1934-35 

. 1935-36 

1934-35 

. 1935-36 

1934- 35 

1935- 36 
1934-35 

. 1935-36 

1934-35 


Other Groceries and Provisions 1935-36 

1934-35 


Kantara 

Rafah 


Tons. 


59 

193 

109 

2,168 

287 

376 

792 

792 

2,000 

2,436 


3,381 

4,891 

2,228 

2,495 

10,465 

10,173 

10,703 

9,243 


Standard Gauge. 


Rafah- 

Lydda 


1,284 

5,922 

824 

2,930 

1,882 

1,892 

676 

676 

3,353 

5,097 

39 

39 

3,696 

4,716 

2,078 

2,255 

12,020 

9,881 

10,490 

9,861 


Jaffa- 

Jerusalem 


Tons. 


2,852 

1,955 

4,841 

4,216 

432 

625 

2,352 

1,875 

3,114 

3,591 

580 

477 

8,682 

9,023 

3,602 

2,421 

3,455 

2,659 

6,432 

7,057 


Ras el Ein- 
Petah-Tiqva 


Tons. 



143 

143 

286 

143 


143 



143 



Lydda 

Haifa. 


Tons. 


11,928 

3,252 

16,576 

10,685 

2,874 

2,198 

6,676 

4,081 

4,414 

4,712 

2.856 
1,829 

7,180 

8,369 

730 

1,126 

4,126 

4,532 

11.856 
11,224 


Haifa- 

Acre. 


Tons. 


190 


238 

286 

95 

48 

286 

143 

190 

143 


143 

190 

4,286 


429 


190 

238 


■ 


105 c.m. Gauge. 



Haifa - 
Samakh. 


Tons. 


14,287 

1,126 

15,598 

3,552 

3,276 

471 

7.253 
1,690 

1,345 

2,322 

494 

345 

1,138 

4,161 

195 

2,379 

2,425 

2.253 

4,414 

3,724 


Nablus- 

Tulkarm 


Tons. 


53 

26 

395 

1,422 


53 

211 

211 

26 


26 

158 

105 

2,290 

658 

947 

842 

263 

605 


Hijaz 

Railway 

(Transjordan) 

Tons. 

1,262 

534 

1,367 

1,031 

108 

6 

426 

519 

62 

56 


102 

1,080 


364 

639 

531 

710 

688 




















DENSITY OF GOODS TRAFFIC BY SECTIONS FOR THE YEAR 1935-36. 

As compared with Year 1934-35— continued. 




Standard Gauge. 

_ A _ a _ a _ 1 



105 c m. 

Gauge. 












Hijaz 



Kantara- 

Rafah- 

Jaffa- 

Ras el Ein- 

Lydda- 

Haifa. 

Haifa- 

Haifa- 

Nablus- 

Railway 



_ Rafah. 

% 

Lydda. 

Jerusalem. 

Petah-Tiqva 

Acre. 

Samakh. 

Tulkarm. 

(Transjordan). 



Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Sand 

1935-36 

20 

39 

1,341 


1,198 

10,190 

4,517 

79 

■ ■■■ 


1934-35 

5 

20 

2,625 

— 

901 

7,286 

2,621 

237 

— 

Stone • • 

. . 1935-36 

376 


21,057 


2,099 

429 

2,402 

■ - 

» i 


1934-35 

688 

■YS 

17.091 

— 

1,838 

143 

2,276 

— 

— 

Lime 

.. 1935-36 

10 

1,078 

136 

_ 

1,180 

- 

4,586 

. ■ 

6 


1934-35 

— 

1,245 

159 

— 

784 

— 

3,460 

— 

3 

Cement . 

.. 1935-36 

1,500 

4,882 

48,000 

6,571 

154,072 

3,524 

11,448 

1,447 

1,074 


1934-35 

673 


46,125 

5,571 

162,757 

2,333 

8,471 

947 

858 

Asphalt. 

.. 1935-36 

5,960 

5,137 

2,284 

286 

928 

48 

1,552 

211 

108 


1934-35 

5,545 

5,940 

1,909 

571 

1,351 

95 

724 


53 

Other Building Materials 

.. 1935-36 

995 

1,176 

35,182 


116,441 

48 

3,276 

500 

491 

$ 

1934-35 

891 

1,137 

29,875 

572 

81,820 

524 

3,195 

369 

522 

Wooden Planks for Boxes 

.. 1935-36 


657 

477 

1,571 

10,387 


_ 

■ 

■ 


1934-35 

1,020 

1,089 

578 

2,386 

1,714 

16,486 


2,632 

11,598 

105 


Manure . 

1935-36 

2,500 

3,147 

2,659 

3,466 

2.857 

8.857 

12,685 

26,604 

3,333 

— 

1934-35 

6,381 

105 

— 

Oranges . 

.. 1935-36 

1,832 

5,324 

1,864 

25,714 

58,838 

— 

12 

— 

— 


1934-35 

3,822 

9,176 

4,852 

30,143 

87,775 

— 

69 

— 


Grape Fruit 

.. 1935-36 

4,782 

5,265 

341 

1,143 

8,486 

— 

494 

— 

— 


1934-35 

2,589 

2,824 

125 

429 

4,694 

— 

253 

— 

— 
















Melons 


Grapes 



Coal .. 


Kerosene and Fuel Oils 


Petrol 


Firewood 


Soap .. 


Saw . • 


Potash 


1935-36 

1934- 35 

1935- 36 
1934-35 


rRAFFIC BY SECTIONS FOR THE YEAR 1935-36 
*red with Year 1934-35— continued. 


Standard Gauge. 


105 c m. Gauge. 


Jaffa- 
Jeru salem. 

Ras el Ein- 
Petah-Tiqva. 

Lydda- 

Haifa. 

Haifa- 

Acre. 

Haifa- 

Samakh. 

Nablus- 

Tulkarm. 

Hijaz 

Railway 

(Transjordan). 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 


11 


432 

414 


1,379 


3,545 

3,420 


5,955 

5,243 


95 

48 


1,805 


68 

37 


34 


7,125 

5,966 


18 

15,676 

5,865 


690 

828 

4,000 


160 

136 


tv3 


20,443 

17,352 

3,375 

3,148 


2,000 

1,571 


60,622 

49,775 

10,577 

9,559 


48 


5,414 

1,057 

1,391 

46 


105 

263 


821 

648 

778 

694 


1,830 

1,796 


793 

198 


48 


80 

46 


136 

57 


676 

459 


11 

621 


1,079 

1,000 


1,466 

580 


5,531 

4,117 


571 

571 


793 


474 

500 


14,784 

8,443 


8,487 

6,288 


12 













DENSITY OF GOODS TRAFFIC BY SECTIONS FOR THE YEAR 1935-36 

As compared with Year 1934-35 — continued. 





Standard Gauge. I 

i 1 


105 c m. 

Gauge. 





Kantara- 

Rafah- 

Jaffa- 

Ras el Ein- 

Lydda- 

Haifa- 

Haifa- 

Nablus- 

Hijaz Railway 




Rafah. 

Lydda. 

Jeru salem 

Petah-Tiqva. 

Haifa. 

Acre. 

Samakh. 

Tulkarm. 

(Transjordan). 



% m 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Bromine 

• • 

.. 1935-36 

1,124 

1,137 

875 

■ I 

—• 

— 


— 

i 

• • 


1934-35 

975 

980 

761 

— 

9 

| - 

— 

— 

— 

Chlorine 

• • 

1935-36 

45 

49 

239 

— 

27 

■ ■ 

■■■ 

_ 

■ 



1934-35 

129 

128 

409 


9 

— 

— 

— 

— 

Caustio Soda 

• • 

.. 1935-36 

- 

— 

11 

— 

441 

■ 

_ 

631 




1934-35 

— 


— 

— 

— 

— 

— 

— 

— 

Nitrate of Soda .. 

• • 

.. 1935-36 

277 

363 

45 


45 

— 

—— 

■ 

i 



1934-35 

— 

39 

— 

— 

9 


— 

— 

— 

Magnesium 

• • 

.. 1935-36 

89 

v 88 

148 

— 

18 

— 

— 

_ 

_ 


• 

1934-35 

10 

20 

11 

- 1 

— 

— 

— 

— 

— 

Sulphur 

• • 

.. 1935-36 

193 

118 

— 

— 

45 

— 

23 

• 

_ 



1934-35 

— 

— 

— 

— 

— 

— 

— 

- | 

— 

Mineral Water 

• • 

.. 1935-36 

- 

29 

375 

■ ■ 

1,054 

1,714 

34 

26 

9 



1934-35 

10 

20 

386 

— 

1,063 

1,714 

34 

26 

9 

Empties 

• • 

1935-36 

722 

765 

1,614 

■ - 

2,730 

1,190 

529 

79 

25 



1934-35 

436 

892 

1,886 

— 

2,703 

1,190 

126 

132 

24 

Machinery .. 


1935-36 

54 

69 

329 

_ 

910 

48 

92 




• • 

1934-35 

99 

147 

625 

— 

1,486 


173 

— 

— 

Miscellaneous 

• • 

.. 1935-36 

5,411 

5,667 

18,886 

143 

19,757 

5,143 

6,874 

789 

1,929 



1934-35 

4,713 

4,490 

17,318 

143 

24,559 

6,238 

11,690 

605 

2,090 

TOTAL 

• • 

.. 1935-36 

72,005 

96,127 

224,954 

41,286 

569,306 

32,476 

99,218 

9,868 

10,145. 



1934-35 

67,728 

98,588 

204,670 

50,000 

548,792 

27,571 

74,564 i 

8,737 

9,892 


8 







CITRUS TRAFFIC. 


STATEMENT SHOWING THE NUMBER OF CASES TRANSPORTED VIA HAIFA, JAFFA, AND PORT SAID PORTS FOR THE SEASON 

' * 1ST OCTOBER. 1935, TO 30TH APRIL, 1936 


AS COMPARED WITH CORRESPONDING PERIODS OF 1934-35 AND 1933-34. 




1935-36. 



1934-35. 



1933-34. 


Station from 










Jlaiiuu Hum 

Via Haifa. 

Via Jaffa. 

Via El Kantara 1 

Via Haifa. 

Via Jaffa. 

Via El Kantara 

Via Haifa. 

Via Jaffa. 

Via El Kantara 

Haifa. 


800 

3,865 


500 

■ 

7,132 


511 

8,193 

Rehovot 

766,247 

368 

62,554 

863,846 

389 

48,032 

604,441 

— 

52,540 

Petah-Tiqva. 

698,812 


30,313 

820,007 

- r 

29,931 

536,681 


45,554 

Jaffa 

89.111 

— 

33,862 

245,248 

— 

40,732 

263,639 

— 

47,924 

Hadera. 

291,098 

7,990 

11,545 

324,856 

9.710 

5,568 

242,282 

13,150 

11,431 

Tel Aviv . 

49,154 

— 

5,468 

198,636 

— 

3,147 

189,763 


17,208 

Zikhron Ya'aqov 

8,725 

250 


13,542 

— 

— 

8,529 


— 

Deir Suneid. 

18,273 

2,561 


26,578 

20,775 

3,287 

14,111 

25,542 

1,753 

Qalqilya . 

793 

2,759 

392 

25,162 


262 

12,644 

624 

3,240 

Yibna . 

85,518 

— i 

3,830 

122,833 

760 

9,588 

25,066 

— 

10,197 

El Majdal . 

7,115 

1,530 

- 1,035 

25,227 

7,270 

4,975 

5,041 

19,569 

2,316 

Lydda and Bir Ya'aqov 

19,723 

— 

5,593 

66,336 

— 

7,684 

28,341 

— 

1,646 

Gaza. 

24,373 

4,997 

4,270 

26,946 

9,779 

3,113 

7,127 

13,558 

2,178 

Binyamina 

Acre 

70,730 

1,214 

3,211 

69,962 

2,685 

— 

34,112 

21,093 

262 

Other Stations 

52,231 

280 

3,492 

70,167 

1,326 

4,850 

14,014 

1,802 

1,060 

Total .. 

2,181,903 

22,749 

169,430 

2,899,346 

53,194 

168,301 

1,985,791 

95,849 

205,502 







ANALYSIS OF CITRUS FRUIT TRAFFIC FOR THE SEASON 1935-36. 


Compared with the Seasons 1934-35, 1933-34, and 1932-33. 


* 

1 V 

TO 

4 - - t - . 



Station from. 

| Year. 

E.S.R. 

Jaffa 

Jerusalem 

Haifa. 

C.F.H. 

Other 

Stations. 





Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Total Tons. 

% of Total 

Oaza 

.. 1935-36 

193 

205 

■ ■ . 

990 

— 


1,388 

1-55 


1934-35 

151 

413 

— 

874 

— 

2 

1,440 

1 24 


1933-34 

123 


— 

281 

— 

— 

793 

1*08 


1932-33 

101 

881 

— 

203 

— 

— 

1,185 

1-73 

Deir Suneid. 

. 1935-36 


146 

... 

571 

_ 

MM. 

717 

•80 


1934-35 

128 

842 

3 

854 

— 


1,827 

1-57 

# 

1933-34 

69 

1,115 

3 

539 

— 

— 

1,726 

1 93 


1932-33 

191 

1,081 

— 

95 

— 

— 

1,367 

2-00 

El Majdal. 

. 1935-36 

44 

67 


272 

_ 


383 

•43 

1934-35 

198 

293 

— 

944 

— 

— 

1.435 

1-23 


1933-34 

90 

799 

11 

199 

— 

— 

1,099 

1-23 


1932-33 

185 

515 

— 

204 

— 

66 

970 

1 42 

Yibna. 

. 1935-36 

133 


2 

2,786 

_ 


2.921 

3-26 


1934-35 

343 

36 


4,852 

— 

— 

5,231 

4-50 


1933-34 

379 

— I 

— 

1,000 

— 

2 

1,381 

1 54 


1932-33 

95 

43 

— 

426 


— 

. 564 

•83 

Rbhovot . 

. 1935-36 

2,424 

16 


26.351 


498 

29.289 

32-65 


1934-35 

1,914 

10 

— 

31,330 


130 

33,384 

28 68 


1933-34 

2,329 

— 

— 

24,258 

— 

167 

26,754 

29-86 


1932-33 

2,600 

— 

- 1 

15,227 

— 


17,827 

26 08 

Lydda and Bir Ya’aqov .. 

. 1935-36 

223 

_ 

■ ■ 

795 


_ 

1,018 

113 

1934-35 

269 

— 

— 

2,483 

— 

6 

2,758 

2-37 


1933-34 

67 

— 

— 

1,049 

— 

— 

1,116 

* 1 *25 


1932-33 

95 

— 

— 

1,223 

— 

— 

1,318 

1-93 

Tel Aviv . 

. 1935-36 

255 


_ 

1,966 

- 

— 

2,221 

2-48 


1934-35 

143 

— 

— 

7,630 

— 

— 

7,773 

6-68 


' 1933-34 

859 

— 

— 

7,396 

— 

— 

8,255 

9-21 


| 1932-33 

728 

— 

— 

5,469 

| - 1 

— 

6,197 

9-07 





Analysis of Citrus Fruit Traffic for the Season 1935-36 — continued . 


Station from. 

/ I 

Year. 

T 0 


E.S.R. 

Jaffa 

Jerusalem 

Haifa. 

♦ 

C.F.H. 

Other 

Stations. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Total Tons. 

% of Total. 

Jaffa • • • • •• •• •• • • •• 1 

1935-36 

1,329 

— 

- 

3,467 

—— 

10 


5-36 


1934-35 

1,607 

— 

18 

9,579 

— 

— 


9-63 


1933-34 

1,995 

— 

45 

10,523 

— 

1 

12,564 

14*02 


1932-33 

1,322 

— 

84 

8,001 


— 

9,407 

13*76 

Petah-Tiqva.. .J 

1935-36 

1,266 



25,658 


- - 

26,924 

30*02 

I 

1934-35 

1,195 

— 

— 

29,395 

— ! 

— 


26 28 


1933-34 

2,069 

— 

— 

19,394 


— 

21,463 

23*95 


1932-33 

1,331 

— 

— 

15,908 


12 

17,251 

25*24 

Qalqilya • .. • • • • .. .. 1 

1935-36 

24 

106 

-- 

10 

-- 

158 


•33 


1934-35 

— 

— 

— 

877 

— 

142 


•88 


1933-34 

130 

25 

6 

489 

— 

— 


•73 


1932-33 

18 

7 

— 

236 

— 

— 

261 

•38 

Tulkarm . 

1935-36 

93 

11 


1,319 


56 

1,479 

1*65 


1934-35 

156 

50 

6 

1,959 

— 

— 

2,171 

1*86 


1933-34 

21 

26 

- ' 

233 

— 

12 

292 

•32 


1932-33 

45 

40 

__ 

143 

— 

— 

228 

•33 

11 AD E RA • ■ • • 

1935-36 

452 

381 


11,364 


1,312 


15-06 


1934-35 

201 

323 

— 

10,600 

— 

1,357 

12,481 

10*72 


1933-34 

455 

477 

— 

8,663 


963 


11*78 


1932-33 

524 

673 

49 

6,867 


1,537 


14*12 

BinYamina . 

1935-36 

119 

57 

- 

3,148 


257 

3,581 

3*99 


1934-35 

— 

109 

— 

3,687 

— 

89 

3,885 

333 


1933-34 

11 


— 

844 

— 

6 

1,739 

1 94 


1932-33 

19 

164 

— 

554 

— 


i 777 

114 

ZlKHRON Ya’AQOV . 

1935-36 


10 

— 

314 

— 

— 

324 

•36 


1934-35 

— 

— 

— 

502 

— 

— 


•43 


1933-34 

— 

— 

— 

300 

— 

— 


•33 


1932-33 

— 

— 

— 

436 

— 

— 

, 436 

*64 


















Analysis of Citrus Fruit Traffic for the Season 1935-36 — continued. 


0 

Station from. 

Year. 

- - i - i 

T 

O 

i • 



E.S.R. 

Jaffa 

Jerusalem 

Haifa. 

C.F.H. 

Other 

Stations. 



Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Total Tons. 

% of Total 

Haif 

1935-36 

138 

40 




• 

178 

•20 


1934-35 

243 

19 

— 

— 

— 

— 

262 

•23 


1933 34 

304 

20 

— 

— 

36 

— 

360 

•40 


1932-33 

319 

8 

— 

— 

— 

17 

344 

•50 

Acre 

1935-36 

_ 





___ 



• 

1934-35 

— 

— 

— 

— 

— 

— 

— 

1 — 


1933-34 

— 

— 

■ ■ 

14 

— 

2 

16 

•02 


1932-33 

— 

— 

— 

202 


— 

202 

•30 

Other Stations . 

1935-36 

9 



628 

10 

6 

653 

•73 


1934-35 

23 

— 

23 

53 

— 

332 

431 

•37 


1933-34 

22 

57 

2 

284 

— 

— 

365 

•41 


1932-33 

73 

114 


159 

18 

— 

364 

•53 

T OT AL» 

1935-36 

6,702 

1,041 

2 

79,639 

10 

2,297 

89,691 

100-00 


1934-35 

6,571 

2,095 

50 

105,619 

— 

2,058 

116,393 

100-00 


1933-34 

8,923 

OjtTOO 

67 

75,466 

36 

1,153 

89,611 

100 00 


1932-33 

7,646 

3,526 

133 

55,353 

18 

1,672 

68,348 

100-00 

Percentage of Total 

1935-36 

7-47 

1*16 

- 

88-80 

•01 

2-56 

100 00 



1934-35 

5-65 

1*80 

•04 

90-74 

— 

1*77 

100-00 



1933-34 

9-96 

4-43 

•07 

84-22 

•04 

1*28 

100-00 



1932-33 

« 

11*18 

5*16 

*19 

80-99 

•03 

2-44 

100 00 



The column of " Other Stations ” includes 2,135 tons to Tel Aviv, in 1935-36. 
The column of "Other Stations” includes 1,630 tons to Tel Aviv, in 1934-35. 
The column of " Other Stations ” includes 1,136 tons to Tel Avjv, in 1933-34. 


















Deir El Belah 


Ras El Ein .. 


QalqVlia 


Tulkarm Broad Gauge 


Hadera 


Binyamina 


1935 

1934 

1933 


FIC FOR THE SEASON 1935 

LSONS 1934 AND 1933. 


T O 


Haifa. 

Samakh. 

C.F.H. 

Other 

Stations. 

Tons. 

Tons. 

Tons. 

Tons. 


10 

23 

20 


Total Tons. % of Total 


154 

1,404 

480 


•99 

7*90 

4-25 


28 

113 

273 


10 


17 

484 

183 


381 

1,702 

812 


2-44 

9-58 

719 


346 

817 


40 

75 

6 


1,985 

2,078 

1,416 


12*74 

11*69 

12*54 




29 


19 


671 

598 

749 

613 

484 

624 


59 

33 


31 

10 

2 


1,952 

1,462 

1,325 

741 

614 

685 


12*52 

8*23 

11*73 

4*75 

3*45 

6*06 


5,226 

5,877 

3,586 

1,217 

1,536 

1,038 


12 


10 

10 

25 


12 

6 


5,440 

5,943 

3,828 

1,228 

1,592 

1,044 


34-91 

33*45 

33*89 

7*88 

8*96 

9*24 

















Statement of Melon Traffic for the Season 1935— continued . 







T ( 




from. 1 

Year. 

E.S.R. 

Jerusalem 

Haifa. 

Samakh. 

C.F.H. 

Other 

Stations. 

t 


Tons. 

Tons. 

Tons. 

Tons. 

- 1 

Tons. 

Tons. 


Haifa Broad Gauge 


Haifa Narrow Gauge 


ZlKHRON YA’AQOV. . . 


Tulkarm Narrow Gauge .. 


Egyptian State Railways 


Other Stations 


Total 


% of Total 


1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 

1933 

1935 

1934 
1933 



163 

1,477 

402 

105 

8-31 

3-56 


186 

116 

150 


4,357 

4,163 

1,987 

27-96 

23-43 

17-59 


634 (Shu nting) 


15 


8,294 

9,588 

7,102 

53-22 

53-96 

62-88 


19 


19 

12 


11 

11 


1,721 

1,262 

1,324 


1,721 

1,262 

1,334 

11-04 

11-81 


10 

51 

196 

560 

359 


312 

202 

20 


1,049 

1,259 

457 

6- 73 

7- 09 
4-05 



Total Tons. % of Total 



1,731 

1,332 

1,520 

1415 

651 


15,584 

17,768 

11,295 

100-00 

100-00 

100-00 


3-57 


11-11 

7-50 

13-46 




3-66 



100-00 
100-00 
100 00 























132 


PALESTINE RAILWAY AND OPERATED LINES. 

NUMBER OF STAFF EMPLOYED AND SALARIES AND WAGES PAID AS PER WAGES 

PAYBILLS FOR THE MONTH OF MARCH, 1936. 

Compared with March, 1935 and 1934. 











PALESTINE RAILWAY AND OPERATED LINES. 


LIST OF RAILWAY EMPLOYEES BY NATIONALITIES, 

AS AT 31st MARCH, 1936. 

Compared with the 31st March, 1935 and 1934. 


umber 

Em¬ 

ployed 


%of 

Total 


2,423 

1,342 

123 

49 

41 



59*21 

32-80 

3-02 

1*21 

1*00 

•78 

•42 

•29 

•17 

•15 

•05 

•07 

•12 

•as 

•02 

•02 

•07 

•07 

•05 

•02 

•02 

•05 

•05 

•05 

•02 

•02 

•02 

•02 

•02 

•12 

•02 
















Expenditure. 


Particulars 


Abstract “ A.”— Maintenance and Renewal of 

Ways and Works. 

Approved Estimates . 

Actual Expenditure .. 

Over the Estimates. 

Under the Estimates 


Abstract " B.”—Maintenance and Renewal 

Locomotives and Rolling Stock. 

Approved Estimates . 

Actual Expenditure .. 

Over the Estimates .. 

Under the Estimates . 

Abstract “ C.”—Transportation Expenses. 

Approved Estimates . 

Actual Expenditure. 

Over the Estimates. 

Under the Estimates . 

Abstract *' D."—General Charges. 

Approved Estimates 
Actual Expenditure 

Over the Estimates. 

Under the Estimates 

Abstract " E.”—Debt Charges. 

Approved Estimates 
Actual Expenditure .. 

Over the Estimates. 

Under the Estimates . 

Abstract “ F.”—Extraordinary Expenditure. 

Approved Estimates . 

Actual Expenditure. 

Over the Estimates. 

Under the Estimates . 


OF 


Railway Renewals 


Contribution to Palestine 
Fund. 

Approved Estimates 
Actual Expenditure .. 
Over the Estimates .. 
Under the Estimates 


Contribution to Kantara-Rafah Railway Special 
Fund. 

Approved Estimates . 

Actual Expenditure .. .. •. 

Over the Estimates. 

/ 

0 

Approved Estimates . 

Actual Expenditure 

Over the Estimates .. 

Under the Estimates . 

Surplus or Deficit. 

Estimates .. .. . 

Actuals . 

Over the Estimates. 

Under the Estimates . 


Total. 

Approved Estimates 
Actual Expenditure 
Over the Estimates 
Under the Estimates 


134 

PALESTINE RAILWAY AND 

STATEMENT OF REVENUE 
FOR THE PERIOD FROM 1st APRIL, 


Total. 


£P. Mils. 


Palestine 

Railway. 


{?. Mils. 


138,105 000 
137,396*360 

708*640 


82,780*000 
83.954*737 
1,174 737 


113.555-000 

117,187*681 

3,632-681 


74,282 000 
75,536*001 
1,254 001 


193,706-000 

224,893*550 

31,187-550 


126,404*000 
151.658 666 
25,254*666 


88,700-000 

93,486-190 

4,786-190 


46,126*000 

50,672*059 

4,546*059 


.. 157,209-000 157,145-000 
.. 157,203-423 157,140-121 


5-577 


4*879 


236,236-000 229,796*000 
128,448*753 123*966*125 

107,787-247 105,829-875 


60,000-000 
60,000 000 


60,000*000 
60,000 000 


5,852-000 

8,500*913 

2,648*913 

993,363 000 
927,116*870 


776,533 000 
702,927*709 


66,246-130 73,605*291 


219,363*000 

114,031*900 

105,331*100 


216,533*000 

114,111-993 

102,421*007 





ara- 
Rafah 
Railway. 


£?. Mils. 


32,701 000 
31,048*520 

1,652*480 


18,866*000 

18,887*953 

21*953 


24,291 -000 
26,827 *054 
2.536*054 


27,438-000 

25,286*517 

2,151*483 


5,852*000 

8,500-913 

2,648-913 


109,148*000 

110,550-957 

1,402-957 


5,852-000 

8,500-912 

2,648*912 


Hijaz 

Railway. 


£?. Mils. 


22,410000 

22.179*103 

230*897 


20,267*000 

22,623*727 

2,356*727 


42,634*000 

46,030*830 

3,396*830 


15,027*000 

17,418*614 

2,391-614 


64 000 
63 302 




6,440000 

4,482*628 

1,957*372 


106,842-000 

112,798*204 

5,956*204 


10,842 000 
10,047-379 
794-621 


774,000*000 560.000*000 115,000-000 96,000 000 

813,084*970 588,815*716 119,051-869 102,750-825 

39,084*970 28,815-716 4,051-869 6,750-825 


Petah- 

Tiqva 

Railway 


£P. Mils 


214 

214 


□ 


140 

140 


» 


377 

377 


109 

109 


J. 


840 



55 MIIIJ 


2,160 000 
1,626*560 

533 440 


3,000 000 
2,466*560 

533-440 













LESTINE RAILWAY AND OPERATED LINES. 

STATEMENT OF REVENUE AND EXPENDITURE. 

[HE PERIOD FROM 1st APRIL, 1935, TO 31st MARCH. 1936 


Kantara- 

Rafah 

Railway. 

Hijaz 

Railway. 

1 ?. Mils. 

£P. Mils. 

32,701-000 

31,048-520 

22,410-000 

22.179-103 

1,652-480 

230-897 

18,866 000 
18,887-953 

21 953 

20,267 000 
22,623-727 
2,356-727 

24,291-000 
26,827 -054 
2,536-054 

42,634-000 

46,030-830 

3,396-830 

I 27,438-000 

1 25,286-517 

1 2,151-483 

15.027 000 
17,418-614 
2,391-614 

Z 

64-000 
63 302 

= 

•698 

z 

6,440-000 

4,482-628 

! 

1,957-372 

• 

—— J 

■8 « • 

I 5,852-000 

1 8,500-913 

I 2,648-913 


■>9,148-000 
10,550-957 

I 1,402-957 

106,842-000 

112,798-204 

5,956-204 

■5,852-000 
■8,500-912 
B2,648-912 

10,842-000 

10,047-379 

794-621 

Is. 000-000 

■9,051 -869 
^4,051 -869 

96,000000 

102,750-825 

6,750-825 


'etah- 
Tiqva 
Railway 


£P. Mils. 


214000 

214000 


140000 
140 000 


377 000 
377 000 


840 000 
840 000 


2,160 000 
1,626-560 

533-440 


3,000-000 

2,466-560 

533 440 


Particulars, 


Coaching. 

Approved Estimates .. 


Actual Revenue 


Over the Estimates 


• • 


Under the Estimates 


Goods. 

Approved Estimates .. 

I 

109-000 

109-000 I Actual Revenue 


Over the Estimates 


Under the Estimates .. 


Miscellaneous. 


Approved Estimates 


Actual Revenue 


Over the Estimates 


m w m 

Under the Estimates .. 


Total .. 

Approved Estimates 
Actual Receipts 
Over the Estimates 
Under the Estimates 


Revenae 


Total. 

Palestine 

Railway. 

Kantara- 

Rafah 

Railway. 

Hijaz 

Railway. 

Petah- 

Tiqva 

Railway. 

£P. Mils. 

£?. Mils. 

£P. Mils. 

£P. Mils. 

£P. Mils. 

326.000 000 

220,000 000 

78.000-000 

28,000-000 


325.963-917 

210,940-177 

80,388-523 

34,635-202 

•015 

— 

— 

2,388-523 

6,635-202 

•015 

36-083 

9.059-823 

— 

— 

— 

398,000-000 

298,000-000 

35,000-000 

62,000 000 

3.000 000 

435,762-165 

336,165-359 

35,636-746 

61,560-005 

2,400 055 

37.762-165 

38,135-359 

636-746 

439-995 

599-945 

50,000 000 

42.000-000 

2,000 000 

6,000-000 

— 

51,358-888 

41,710-180 

3,026-600 

6,555-618 

66-490 

1,358-888 

— 

1,026-600 

555-610 

66-490 


289-820 

• 




774,000-000 

813,084-970 

39,084-970 

560.000 000 
588,815-716 
28,815-716 

115,000-000 

119,051-869 

4,051-869 

96,000-000 

102.750-825 

6,750-825 

3,000-000 

2,466-560 

533-440 
















ABSTRACT "A." 


MAINTENANCE AND RENEWALS OF WAYS AND WORKS. 


Item 

No. 


1-43 


44 


45 


46 


47' 


48 


49 


Heads and Sub-Heads. 


A. Personal Emoluments . 

B. Other Charges. 

Maintenance of Water Supply, Roads, Bridges 
and Works .. 

Labour 


Materials .. 

Maintenance of Permanent Way. 
Labour 


Hfttcn&ls 

Maintenance of Stations, Buildings, Tools, 
and Plant. 

Labour 


Materials .. 


Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

Over the 
Estimates. 

Under the 
Estimates. 

Item 

No. 

£?. Mils. 

£?. Mils. 

fP. Mils. 

£P. Mils. 


15,843000 

15,659*768 

— 

183-232 

1-43 

6,205 000 

6,349-854 

144-854 


44 

4,680-000 

4,489-781 

— 

190-219 

45 

48,249-000 

• 

57,021-562 

8,772*562 

— 

46 

49,023-000 

38,746*657 


10,276-343 

47 

6,108-000 

6,723-778 

615*778 

— 

48 

5,229-000 

5,590*315 

361*315 

— 

49 


Remarks explanatory of Increase or Decrease 


Emoluments of one District Engineer for March, 1936, 
paid in April. 1936 ; death of one officer, etc. 


icessions granted under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 
June, 1935. Re-appropriated against Item 47. 


Savings. 


Overspending of £P.6,072-562 mils is due to conces¬ 
sions granted under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 
June, 1935 ; £P. 1,500 on Washouts, and £P 1.200 
for inserting rail anchors on Palestine Railway to 
prevent rail creeping. Re-appropriated against 
Item 47. 

Non-delivery of wooden sleepers before the end of 
financial year. 


Concessions granted under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 
June, 1935. Re-appropriated against Item 47. 

Extra tentage to accommodate permanent way staff 
on the standard gauge sections (£P .319 *350 mils.) 
and insufficient provision for maintenance works 
on the narrow gauge section (£P.41*965 mils.). 
Re-appropriated against Item 47. 









ABSTRACT “A ”—continue 


Item 

No. 


51 


Heads and Sub-Heads. 


Maintenance of Signalling and Interlocking .. 

Labour • • 


Materials 


Allocation :— 

Palestine Railway 


Sinai (Kantara-Rafah) Railway 

Hijaz Railway. 

Petah-Tiqva Railway .. 


Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

£P. Mils. 

£P. Mils. 

2,020 000 

2,152-774 

748000 

661-871 

138,105-000 

137,396-360 

82,780 000 

83,954-737 

32,701 000 

31,048-520 

22,410-000 

22,179-103 

214 000 

214 000 

138,105-000 

137,396-360 


Over the 
Estimates. 


£P 


132-774 


10,027-283 


1,174-737 


1,174-737 


Under the 
Estimates. 


Item 

No. 


Remarks explanatory of Increase or Decrease. 


£P. Mils. 


Concessions to staff granted under Official Commun¬ 
iques No. 18/35 of 17th May, 1935, and No. 29/35 
of 18th June, 1935. Re-appropriated against 

Item 47. 

Savings. 

10,735-923 Under the Estimates £P.708-640 mils. 

— Application for Special Warrant No. 53/1935-36 for 

£P.1,175. 

1,652 480 Savings. 

230-897 Savings. 



1,883-377 


Under the Estimate £P.708-640 mils. 










ABSTRAi 

MAINTENANCE AND RENEWALS 




Approved 

Actual 

Item 


Estimates 

Expenditure 

No. 

Heads and Sub-Heads. 

1935-36. 

1935-36. 



£?. Mils. 

£?. Mils. 


1-26 A. Personal Emoluments 


9,365000 9,190086 


27 


Other Charges. 

Maintenance of Locomotives atid Rail Cars. 
Labour 


• • 


49.075 000 53,149-465 


28 


Materials .. 


23,490 000 18,083-074 


29 


Maintenance of Coaching Stock. 
Labour . 


7,545 000 8,719-448 


44 B .' 4 


OF LOCOMOTIVES AND ROLLING STOCK. 


Over the 
Estimates. 


£?. Mils. 


Under the 
Estimates. 


£?. Mils. 


Item 

No. 


174-914 1-26 


Remarks explanatory' of Increase or Decrease 


The emoluments of one officer for March, 1936, paid 
in April, 1936, vacant post for Draughtsman not 
filled, etc. 


4,074-465 


27 


5,406-926 I 28 


Additional expenditure on account of concessions 
granted under Official Communiques No. 18/35 of 
17th May, 1935, and No. 29/35 of 18th June, 1935 
(£P.2,516),and arrears of heavy repairs to 105 c.m. 
gauge locomotives (£P. 1,559). 

^P. 1,559 and £P.244 (part of £P.2,516) re-appro¬ 
priated against Item 28. 

Locomotives under repair required less materials than 
originally anticipated, also savings on Hijaz 
Railway, due to free issues of stores received from 
Chemin de Fer du Hedjaz in exchange for perman¬ 
ent way materials. 


1,174-448 


29 


Concessions to staff granted under Official Commun¬ 
iques No. 18/35 of 17th May, 1935, and No. 29/35 
of 18th June 1935 (jfP.526), reconstruction of two 
derelict underframes 105 c.m. gauge as third class 
coaches (£P. 1,006) and conversion of Hijaz 
Railway composite coaches into third class 
coaches (£P.356), less savings (£P.713) on standard 
gauge on account of concentration on repairs to 
goods stock and non-availability of passenger 

stock for repairs, owing to the necessity of retaining 
it in service. £P. 1,006, £P.356 less £P.713 
re-appropriated against Item 4V ‘ 








ABSTRACT " B "— continued. 


Item 

No. 


Heads and Sub-Heads. 


30 


31 


Materials . 


• • 


• • 


• • 


Maintenance of Wagon Stock. 
Labour 


• • 


32 


Materials .. 


• • 


• • 


• • 


• • 


Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

Over the 
Estimates. 

Under the 
Estimates. 

Item 

No. 

. 

Remarks explanatory of Increase or Decrease. 

£P. Mils. 

£?. Mils. 

£P. Mils. 

£P. Mils. 



4,157000 

4,783-308 

626-308 


30 

Reconstruction of two derelict underframes 105 c.m. 
gauge as third class coaches (£P.796) and con¬ 
version of Hijaz Railway composite coaches into 
third class coaches (£P.374) and less savings on 
standard gauge, due to absence of passenger stock 
for repairs owing to necessity of retaining it for 
service and concentration on goods stock (£P.543). 
Re-appropriated against Item 28. 

8,995-000 

i 

11,131-471 

2,136-471 

— 4 

• 

31 

Concessions to staff under Official Communiques No. 
18/35 of 17th May, 1935 and No. 29/35 of 18th 
June, 1935 (£P.836), reconstruction of ten Pales¬ 
tine Railway animal trucks (additional to forty 
provided for in estimates) owing to non-availability 
' of passenger stock for repairs (£P.242) and more 
repairs on goods stock than anticipated (£P.2,320) 
less saving on Hijaz Railway due to concentration 
of passenger stock (£P. 1,261). The amounts of 
£P.242, £P.2,320, less £P. 1,261, re-appropriated 
against Item 28. 

6,563000 

6.986-236 

423-236 


32 

Reconstruction of ten animal trucks (additional to 
forty provided for in the estimates) (£P.203), 
materials received ex Chemin de Fer du Hedjaz 
issued free in previous years, but now charged for 
(£P.312), more repairs to standard gauge goods 
stock than anticipated (£P.331), less savings on 
Hijaz Railway due to concentration on passenger 
stock (£P.422). The amounts of £P.203, £P.312, 
£P.331, less £P.422, re-appropriated against Item 
28. 


w 

00 




ABSTRACT “ B "—continued. 



Item 

No. 


33 


34 


Heads and Sub-Heads. 


Electrical and Departmental Services. 
Labour .. .... 


Materials .. 


Allocation :— 

Palestine Railway 


Sinai (Kantara-Rafah) Railway 


Hijaz Railway 


• • 


Petah-Tiqva Railway 


Approved 

Estimates 

1935-36. 

£P. Mils. 


Actual 

Expenditure 

1935-36. 


£P. Mils. 


Over the 
Estimates. 


£P. Mils. 


790 000 


828-572 


38-572 


3.575-000 4,316-021 


741.021 


113,555 



117.187-681 


74,282000 75,536-001 


9,214-521 


1,254-001 


18,866 000 18,887-953 


21 953 


.. 20,267-000 22,623-727 2,356-727 


140 000 


113,555 



140-000 


117.187-681 3,632-681 


Under the 
Estimates. 


£P. Mils. 


Item 

No. 



5,581-840 


33 


34 



Remarks explanatory of Increase or Decrease 


Concessions granted under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 

June, 1935 (£P.75), additional furniture and equip¬ 
ment, etc., (£P.57), less savings due to salary of an 
electrical chargeman charged to Abstract " F** 
during the latter part of the year (£P.93). Re- 
I appropriated against Item 28. 


Additional furniture and equipment, etc. (£P.45 and 
additional purchase of power and light necessitated 
by night shifts to cope with traffic demands 
(£P.699). Re-appropriated against Item 28 to the 
extent of £P.567 and against Item 1-26 for £P.175. 


Over the Estimates £P.3,632-681 mils. 

Application for Special Warrant No. 54/1935-36 for 
£P. 1,255. 

Application for Special Warrant No. 54/1935-36 for 
£P22. 

Application for Special Warrant No. 54/1935-36 for 
£P.2,358. 


Over the Estimates £P.3,632*681 mils 














ABSTRACT " C.” 
TRANSPORTATION EXPENSES. 



Heads and Sub-Heads. 


Personal 'Emoluments 


• • 


• • 


Other Charges. 

Expenses connected with the Running of Loco¬ 
motives and Rail Cars. 

Labour 


• • 


• • 


Materials 


Running Shed Repairs to Locomotives and 
Rolling Stock and Electrical Services 
Labour 


• • 


Materials .. 


• • 


• • 


• • 


• • 


Approved 

Estimates 

1935-36. 


£P 


Actual 
| Expenditure 
1935-36. 


£P 


37.919-000 


19,194-000 


20,141-623 


6,361-000 i 7,602-489 


Over the 
Estimates. 

£P. Mils. 


35,095 000 36,491-123 1,396-123 


41.451 106 3,532-106 


62,435-000 81,248-500 18,813-500 


947-623 


1,241-489 


Under the 
Estimates. 

£P. Mils. 


Item 

No. 


Remarks explanatory of Increase or Decrease 


1-40 


i « 


41 


42 


43 


44 


Due to additional relief staff to cover sickness, leave, 
days of rest, and official holidays. Also additional 
station staff consequent upon the introduction of 
48 hours week at Depot Stations, or 72 hours 
spread over week at outstations. 

Special Warrant No. R/56 of 8th October, 1935 
(£P. 17,808). Proportion to Personal Emoluments 
£P.3,158. 


Concessions granted under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 
June, 1935, additional to the amount provided in 
estimates for improvement of condition of staff 
(£P.735) ; also temporary staff to cope with 
increased traffic (£P.2,798). 

Special Warrant R/56 of 8th October, 1935 [£P. 17,808) 
Proportion to Item 41 £P.4,898. 

Additional coal (£P.16,950), water (£P.907), and oil 
and other stores (£P.\ ,047) on account of increased 
traffic, less savings under cleaning, lubricating etc., 
of vehicles (£P.90). 

Special Warrant No. R/51 of 11th August, 1935— 
£P.13,500. 


Concessions to staff under Official Communiques No. 
18/35 of 17th May, 1935, and No. 29/35 of 18th 
June, 1935. 

Special Warrant No. R/56 of 8th October, 1935— 
£P. 17,808. Proportion to Item 43 £P.811. 

More materials required for running repairs on account 
-of increased traffic. 

Special Warrant No. R/69 of 2nd May, 1936, for £P.500. 
Special Warrant No. R/70of 2nd May. 1936. for /P.600. 





ABSTRACT 


Item 

No. 


Heads and Sub-Heads. 


Approved 
Estimates 
| 1935-36. 

£P. Mils. 


Actual 

Expenditure 

1935-36. 

£P. Mils. 


45 


Expenses connected with Stations and Move¬ 
ments of Trains and Traffic other than 
* Locomotive Expenses. 

Labour 


24,352 000 29,470-407 


46 


Materials .. 


Allocation :— 

Palestine Railway 


8,350 000 8,488-302 


193,706 -000 224,893-550 



.. 126,404 000 151,658-666 


Sinai (Kantara-Rafah) Railway 


24,291 000 26,827-054 


Hijaz Railway 


42,634-000 46,030-830 


Petah-Tiqva Railway .. 


377 000 


193,706 



377 000 


224; 1-550 



continued. 


Over the 
Estimates. 


Under the 
Estimates. 


Item 

No. 


Remarks explanatory of Increase or Decrease 


£P. Mils. 


£P. Mils. 


5,118-407 


45 


138-302 


31,187-550 


25,254-666 


2,536-054 


3,396-830 


46 


Due to concessions to staff under Official Commun¬ 
iques No. 18/35 of I7th May, 1935, and No. 29/35 
of 18th June, 1935 (£P.971), and appointment of 
additional staff to deal with increased traffic. 
(£P.4,142). 

Special Warrant No. R/56 of 8th October, 1935 
(£P. 17,808). 

Proportion to Item 45, fP.8,941. 

Purchase of wagon covers and ropes for increased 
traffic. 

Over the estimates £P.31,187-550 mils. 

Special Warrants R/51 of 11th August, 1935, for 
£P.12,500, R/56 of 8th October, 1935, for £P. 14,607, 
R/69 of 2nd May, 1936, for £P.301, and R/70 of 
2nd May, 1936, for £P.338 

Special Warrants R/51 of 11th August, 1935, for 
£P. 1,000, R/56 of 8th October, 1935, for £P.791, 
R/69 of 2nd May, 1936, for £?.74, R/70 of 2nd May, 
1936, for £P.S5, and Application for Special 
Warrant No. 55/1935-36, for £P.587. 

Special Warrants R/56 of 8th October, 1935, for 
£P.2,410, R/69 of 2nd May, 1936, for £P.125, 
R/70 of 2nd May, 1936, for £?. 177, and Application 
for Special Warrant No. 55/1935-36, for £P.685. 


31,187-550 


Over the Estimates £P.31,187-550 mils. 








ABSTRACT “ D. "—GENERAL CHARGES. 


Item 

No. 

Heads and Sub-Heads. 


Approved 1 

Estimates 

1935-36. 

Actual | 

Expenditure 

1935-36. 

Over the 
Estimates. 

Under the 
Estimates. 

Item 

No. 

Remarks explanatory of Increase or Decrease. 




£P. Mils. 

£P. Mils. 

£P. Mils. 

£P. Mils. 



1-19 

A. Personal Emoluments. 

General Manager 

• # • • 

7,112 000 

7,241 100 

129*100 


1-19 

One new appointment (£P.56) Chief Secretary's 
U/512/35 of 22nd August, 1935, salary of Commer¬ 
cial Assistant for March, 1935, charged in April 
accounts (£P.75), and also an increment to the 
Commercial Assistant under Special Warrant R/62 
of 14th April, 1936 (£P.25), bicycle allowance to 
skilled labourer {£PA), increases under Official 
Communiques, etc. (£P.17), not provided for, less 
savings due to change of holders, etc. (£P.49). 

Re-appropriated against Item 57 to the extent of 
£P.86-224 mils. 

20-33 

Chief Accountant 

» # • • 1 

13,952 000 

13,609-464 


342 -536 

20-33 

Proportion of first division officers' emoluments 
charged against the vacant |>ost under Item 34 
Superintendent of Stores, etc. 

34-45 

Superintendent of Stores 

• 

• • • • 

* 6,242-000 

6,859*613 

617-613 


34-45 

Additional appointments authorised by Special 
Warrants R/66 of 16th April. 1936 (£P.\32), R/65 
of 18th April, 1936 (£P.V32 ), increases under 
Official Communiques, etc. (£P.5Q5), not provided 
for, less savings under provision for Superintendent 
of Stores, owing to post being vacant since 25th 
May, 1935, etc. (£P.152). 


Total Personal Emoluments 

• • • « 

27,306 000 

27,710-177 

746-713 

342*536 



46 ‘ 

B. Other Charges. 

Cost of Living Allowances 

• m # 

6,056 000 

6,169*107 

113*107 


46 

Additional staff and adjustments in accordance with 
Chief Secretary''s circular No. 66, of 1st July, 1935. 
Special Warrant No. R/55 of 8th October, 1935 
(£P.2,\52). Cost of Living Allowances Share 
£P.420. 






ABSTRACT " D ”— continued. 



Heads and Sub-Heads, 


Travelling Allowances 
Passage Allowances 
House Allowances 


t • 




• • 


• • 


Equipment and Furniture 


• • 


• • 


• • 


Printing, Stationery, Advertising, and 
Publicity 


Uniforms 


• • 


• • 


• • 


Loss and Depreciation of Stores 


• • 


Compensation, Pensions, and Gratuities 


Rent of Buildings and Land 


pprov* 
Estimates 
1935-36. 

£P. Mils. 


895 000 
1.550 000 
1,631 000 


1,628-000 


4,408000 
1,073 000 
100 000 
5,750 000 


2,450-000 


Expenditure 

1935-36. 

£P. Mils. 

719837 

945-529 

4,896-662 


Over the 
Estimates. 


2,141-303 


3,493-500 
951 -896 
3-878 
7,623-256 


3,523-233 


£P. Mils. 


Under the 
Estimates. 

£P. Mils. 


3,265-662 


513-303 


1,873-256 


1,073-233 


Item 

No. 


175-163 


604-471 


914-500 


121-104 


96-122 


47 


48 


49 


50 


51 


52 


53 


54 


55 


Remarks explanatory of Increase or Decrease, 


Savings. 

Savings. 

House Allowances granted under Official Commun¬ 
iques No. 18/35 of 17th May, 1935, and No. 29/35 
of 18th June, 1935, and adjustments under Chief 
Secretary's circular No. 66 of 1st July, 1935. 

Special Warrant No. R/55 of 8th October, 1935 
(£P.2,152). House Allowances Share (£P. 1,558). 

Re-appropriated against Item 58 to the extent of 
£P. 1,707-662 mils. 

Equipment required on account of the appointment 
of additional staff, etc. Re-appropriated against 
Item 48. 

Savings. 

Savings. 

Not required. 

Unforeseen Gratuities and Pensions, etc. 

Special Warrant No. R/71 of 6th May, 1936, for£P.550. 

Re-appropriated against Items 20 to 33, 47, and 57, 
to the extent of £P. 1,323-256 mils. 

Arrears of rent for land situated near Haifa East 
Signal Cabin covered by Special Warrant No. 
R/58 of 8th October, 1935, for £P.S3\, and 
increases in rent and accommodation to officers 
not provided in the estimates. 

Re-appropriated against Item 61 to the extent of 
jfP.242-233 mils. 











ABSTRACT " D”— continued. 


Item 

No. 

Heads and Sub-Heads. 

Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

Over the 
Estimates. 

— 

Under the 
Estimates. 

Item 

No. 

Remarks explanatory of Increase or Decrease. 



£P. Mils. 

£P. Mils. 

£P. Mils. 

£P. Mils. 



56 

Entertainment of Official Guests 

50 000 

19-447 

— 

30-553 

56 

Savings. 

57 

Contingencies .. 

200-000 

39-094 

— 

160-906 

57 

Savings. 

58 

Hire of Rolling Stock by Kantara-Rafah 
Railway (Interest and Renewals) 

0 

14,700 000 

12,549-354 


2,150-646 

58 

Decrease of the Kantara-Rafah Railway share of 
interest, and Renewal Charges in respect of 
Capital Value of Locomotives and Rolling Stock, 
due to decreased “user" ratio on the Kantara- 
Rafah Railway. 

59 

Medical Services 

2,400 000 

2,437-905 

37-905 

— 

59 

Additional expenses incurred on account of increased 
number of staff. 

Re-appropriated against Item 53. 

60 

Posts and Telegraphs Services 

7,257 000 

7,221-770 

— 

35-230 

60 

Savings. 

61 

Colonial Audit Services . 

2,800 000 

2,551-681 

— 

248-319 

61 

Savings. 

62 

Palestine Railways Agent at Damascus .. 

50 000 

50 000 

— 

— 



63 

65 

Landing, Cable and Drawing Office Charges 
on Stores received through Crown Agents 

Rent of Kantara-Rafah Railway 

1,300 000 

4,000 000 

827-689 

4,000-000 

-. * 

472-311 

63 

Landing and Drawing Office Charges on stores issued 
to Capital and Renewals Works were charged to 
the relative votes. 

66 , 

Cost of visits of experts for investigations into 
work and organization of the Railways 

2,556 000 

2,933-693 

377-693 

— 

66 

Insufficient provision. 

Re-appropriated against Item 63. 

67 

Expenses in connection with two study 
courses in United Kingdom .. 

540-000 

349-410 

— 

190-590 

67 

1 

Savings. 






ABSTRACT * 


Heads and Sub-Heads. 


pproved Actua 

Estimates Expenditure 
1935-36. 1935-36. 


Hire of Rolling Stock 


Total other charges .. 
Total Abstract " D.” 


£P. Mils 



£P. Mils. 


2,327-769 


61,394-000 65,776-013 


,700 000 


,486-190 


Allocation :— 

Palestine Railway 


Sinai (Kantara-Rafah) Railway 


Hijaz Railway 


Petah-Tiqva Railway 


.. I 46,126-000 


.. 27,438-000 


15-027-000 



109 000 


,700 000 93,486 190 


D “— continued. 


Over the 
Estimates 


Under the 
Estimates. 


Item 

No. 


Remarks explanatory of Increase or Decrease. 


£P. Mils. 


2,327-769 


4,546-059 


2.391-614 


£P. Mils. 


9,581-928 5,199-915 

10,328-641 5,542-451 


2,151-483 


Hire of special types of stock from Egyptian State 
Railways (formerly charged to Revenue) and hire 
of stock from Chemin de Fer du Hedjaz. 

Special Warrant R/60 of 18th January, 1936, for 
£P.812. 

Re-appropriated against amount remaining from 
savings within the Abstract, to the extent of 
£P.1,254-175 mUs. 


Over the Estimates £P.4,786190 mils. 


Special Warrants R/55 of 8th October, 1935, for 
£P. 1,499, R/58 of 8th October, 1935, for £P.831, 
R/60 of 18th January, 1936, for £P.812, R/62 of 
14th April, 1936, for £P.15, R/65 of 18th April, 
1936, for £P.81, R/66 of 16th April. 1936, for 
£P.S\, R/71 of 6th May, 1936, for £P.550, and 

Application for Special Warrant No. 56/1935-36 for 

£P.678. 

Special Warrants R/55 of 8th October, 1935, for 
j£P.101, R/62 of 14th February, 1936, for £P.4, 
R/65 of 18th April, 1936, for £P.22, and R/66 of 
16th April, 1936, for £P.22. 

Special Warrants R/55 of 8th October, 1935, for 
jfP.552, R/62 of 14th April, 1936, for £P.6, R/65 of 
18th April, 1936, for £P.29, and R/66 of 16th 
April, 1936, for £P.29, and Application for Special 
Warrant No. 56/1935-36 for £P. 1,776. 


cn 


6,937 673 | 2,151 483 


Over the estimates £P.4,786-190 mils. 













• ABSTRACT "G.” 

EXPENDITURE FROM RENEWALS FUND. 
ACTUALS COMPARED WITH APPROVED ESTIMATES 
Period 1st April, 1935, to 31st March, 1936. 

1932-33 Votes. 




# 

A proved 
Estimates 
1932-33. 



Expenditure. 

- — - a _ > 


— 


Estimates 

Item 

No. 

Heads and Sub-Heads. 

Financial 

Year 

1932-33. 

Financial 

Year 

1933-34. ! 

Financial 

Year 

1934-35. 

Financial 

Year 

1935-36. 

Total to 
31/3/36. 

Under the 
Estimates. 

Remarks 



£P. Mils. 

£P. MUs. 

£P. Mils. 

£P. Mils. 

£P. Mils. 

£P. MUs. 

£P. Mils. 


1 

Mechanical. 

Purchase of four water tanks to replace condemned 
. tanks. 

600 000 

539971 



— 

539-971 

60-029 

Savings. 

2 

Engineering. 

Renewals of Sleepers. 

(a) Renewal of 20,000 wooden sleepers 

5,000 000 

4,655-590 

344-400 

Ui. ?j 


4,999-990 

•010 

Savings. 

i 

(b) Relaying Artuf-Battir Section with steel 

sleepers • • • • 

34,400 000 

25,584 050 

6,661-194 

2,148-951 


34,394-195 

5-805 

Savings. 




| 30,779-611 

7,005-594 

| 2,148-951 

1 ~ _ 

39,934-156 

65-844 











ABSTRACT "G.” 

EXPENDITURE FROM RENEWALS FUND. 
ACTUALS COMPARED WITH APPROVED ESTIMATES 

Period 1st April, 1935, to 31st March, 1936. 


1933-34 Votes. 







Expenditure. 




Estimates 


Approved 

I 











1 

1 



Item 


Estimates 

Financial 

Financial 

Financial 





No. 

Heads and Sub-Heads. 

1933-34. 

Year 

Year 

Year 

Total to 

Under the 

Over the 

Remarks. 




1933-34. 

1934-35. 

1935-36. j 

31/3/36. 

Estimates, i 

Estimates. | 




£P. Mils. 

£P. Mils. 

CP. Mils. 

£P. Mils. 

£P. Mils. 

£P. Mils. ' 

£P. Mils. 



0 

Engineering. 









1 

Sleepers.. .. .. .. , , ,. 

28,575 000 

19,975015 

8,089-318 

480-059 

28,544-392 

30-608 

— 

To be carried to 









1936-37. 

2 

Water pipe lines and storage tanks at stations .. 

500 000 

470-833 

22-015 

— 

492-848 

7-152 

— 

Savings. 

3 

Engineering Plant . 

1,338 000 

724 -459 

506-299 

105-717 

1,336-475 

1-525 


Savings. 

4 

Buildings . 

4,382 000 

4,690-979 

303-954 

— 

4,387 025 


5-025 

Under-estimated. 


Mechanical. 









5 

Travelling Water Tanks . 

800 000 

591-670 

55-107 

— 

646-777 

153-223 


Savings. 

6 

Travelling Oil Tanks . 

480 000 

422-595 

16-101 

— 

438-696 

41-304 


Savings. 

7 

Machine Tools for Locomotive Workshops 

2,025 000 

— 


— 


2,025-000 


Covers amount 









overspent of 

£P. 155-270 mils 



• 








under Item 7,1934 
-35 votes, the bal¬ 
ance to be carried 
to 1936-37. 

8 

Two (5-ton) Steam Travelling Cranes 

1,900000 

■ 

— 

168-500 

’ 168-500 

1,731-500 

— 

Two Boilers re¬ 









newed only. 



40,000 000 

26,875-551 

i 

8,384-886 

754 -276 

36,014-713 

' 

3,990-312 

5-025 





ABSTRACT " G." 

EXPENDITURE FROM RENEWALS FUND. 
ACTUALS COMPARED WITH APPROVED ESTIMATES 
Period 1st April, 1935, to 31st March, 1936. 

1934-35 Votes. 


Estimates 

Item 

No. 


Heads and Sub-Heads. 



Engineering. 

Sleepers ■, ... - — .. 

Water Pipe Lines and Storage Tanks at Stations 
Engineering Plant 

Buildings 


Mechanical. 

Five Travelling Water Tanks 

Two Travelling Oil Tanks 

Machine Tools for Locomotive Workshops 


Shunting Locomotives 


Ticket Printing Machine. 

Purchase of 12 new Boilers for Baldwin Locomotives 


Expenditure. 


Approved 

Estimates 

1934-35. 



Total to 
31/3/36. 


Under the 
Estimates. 


Over the 
Estimates 


£P. Mils. £P. Mils. £P. Mils. £P. Mils. £P. Mils. £P. Mils 


22,300-000 
750 000 
250-000 
3,000000 


21,985-418 

748-190 

240-577 

906-868 


800 000 
320000 
2,030000 


750-903 

271-679 

2,185-270 


. 10.000000 10,516020 


550 000 


332-446 

16.300-764 


310-886 

020 

1-608 

358-994 


26-463 


22,296-304 

748-210 

242-185 

1,265-862 


750-903 
271 -679 
2,185-270 


118-482 10,634-502 


332-446 

16,407-227 


3-696 

1-790 

7-815 

1,734-138 


49 097 
48-321 


217-554 


155-270 


634-502 


16,407-227 


40.000 000 54.318-135 


816-453 55,134-588 2,062-411 17,196-999 


Remarks. 


To be carried to 1936-37. 
Savings. 

Savings. 

Covers the amount of 
jfP.684-425 mils charged 
to Item 2, 1935-36 votes. 


Over-estimated. 

Over-estimated. 

Covered by under expendi¬ 
ture under Item 7, 1933- 
34 votes 

Special Warrants R/24 of 
4th December, 1934, for 
jTP.500, R/40 of 8th June. 
1935, for £P.17, R/63 of 
11th April. 1936, for £P112. 
and Application for Special 
Warrant No. 67 for £P.6. 
Over-estimated. 

Special Warrants R/18 for 

£P.16,200, and R/41 of 
12th June, 1935,for£P. 181, 
and Application for 
Special Warrant No. 73 

for £P.27. 







IEWALS FUND. 
PROVED ESTIMATES. 
1st March, 1936. 


Expenditure. 

Financial 

Year 

1935-36. 

| 

Under the 
Estimates. 

Over the 

f ^ a * m 

C ■ 1 1)1 # l 1 PC 

1 lIlKl lw3t 

£P. Mils. 

£P. Mils. 

£P. Mils. 

25,358-220 

5,484-425 

1,374 -780 

684-425 

491 -640 

•360 

— 

623-363 

1,038-265 

176-637 

986-735 

— 


2,523-293 


18,099-545 


8,368-267 


877-883 


573-293 


1,899-545 


1,368-267 


877-883 


Remarks. 


To be carried to 1936-37. 

The amount overspent is covered by 
under-spending on Item 4, Buildings, 
1934-35 votes. 

Savings. 


Over-estimated. 

To be carried to 1936-37. 

Special Warrant R/67 of 17th April, 
1936, for £P.570, and Application for 
Special Warrant No. 69 for £P.4. 
Applications for Special Warrants No. 

33 for £P. 1,845, and No. 70 for 
£P.55. 

Applications for Special Warrants No. 

34 for £P. 1,162, and No. 71 for 
£P.207. 

Application for Special Warrant No. 
72 for £P.878. 


62,864-901 


2,538-512 


5,403-413 




Less amount transferred from Kantara-Rafah Railway Special 

Fund •• 


of Profits) .. 


RAILWAY. 


TO EL KANTARA RAFAH RAILWAY SPECIAL FUND ACCOUNT 
YEAR 1935-36. 


Expenditure 

1/4/35 

to 

31/3/36. 

Under the 
Estimates. 

Remarks. 

£P. Mils. 

£P. Mils. 


57-660 

7-042 

# 

The amount of £P.64-702 mils is the balance available 
as at 31st March, 1935. 

4,631 -736 

368-264 

Non-delivery of sleepers before 31st March, 1936. 

3,232 710 

67-290 

Non-delivery of windmill pumps before 31st March, 
1936. 

1,199 581 

•419 

Savings. 

953-637 

46-363 

Savings. 

10,017-664 

482-336 


10,075-324 

489-378 


1.574 -411 



| 8,500-913 


1 . 








* 



1 Interest Charges at 5 per cent per annum in respect 

of Palestine and East Africa Loans Act, 1926 

2 Sinking Fund Charges at £\ 6s. 2d. per centum .. 

3 Management Charges 

Total Abstract " E ” 

Allocation :— 

Palestine Railway . 

Hijaz Railway. 


ABSTRACT " E.” 
DEBT CHARGES. 












ABSTRACT * F* 

EXTRAORDINARY EXPENDITURE. 


Esti¬ 

mates 

Item 

No. 

Heads and Sub-Heads. 

f * 1 

Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

Under the 
Estimates. 

Over the 
Estimates. 

Remarks explanatory of Increase or Decrease. 


£P. Mils. 

£P. Mils. 

£P. Mils. 

(P. Mils. 


1 

A. Palestine Railway. 

New passenger station in reclaimed area at Haifa 
Platelayers’ quarters at Tulkarm . 

20,000-000 

4,846-151 

15,153-849 


Carried over to 1936-37. 

2 

260 000 

283-942 


23-942 

Application for Special Warrant No. 57/1935-36 for 
£P.24. 

Savings. 

3 

Porters’ quarters at Haderfr- .. , 

192-000 

191-975 

•025 


4 

Additional loop at Hadera . 

1,000 000 

985-217 

14-783 

— 

Savings. 

5 

Station buildings, orange shed platforms, approaches, 
etc., at Qalqilya 

6,100-000 

6,112-645 

_ 

12-645 

Application for Special Warrant No. 58/1935-36 for 

6 

Orange shed and approaches at Yibna 

% 

3,250-000 

3,276-098 


26-098 

£P.13. 

Application for Special Warrant No. 59/1935-36 for 
jfP-27. 

Savings. 

7 

New loop at Rehovot 

864-000 

799-328 

64-672 


8 

Level crossing barriers at Rehovot. 

200-000 

148-941 

51-059 

— 

Savings. 

9 

Additional siding at Jerusalem 

4,600-000 

— 

4,600-000 

— 

Work not performed. 

10 

Extension of roof at Jerusalem station 

700 000 

220-437 

479-563 

— 

Carried over to 1936-37. 

11 

Fencing of stores sheds and oil stores at Haifa 

210000 

— 

210-000 

— 

Not required. 

12 

Shelter at halt at Qishon Railway workshops 

675-000 

238-543 

436-457 

— 

Over-estimated. 

13 

Two motor trolleys for engineering gangs 

275-000 

255-047 

19-953 

— 

Savings. 

14 

Purchase of machinery, tools, and plant (including 
certain items to the value of £P.700 from Haifa 
Harbour Works Department) 

1,100-000 

582-479 

517-521 


Non-delivery of certain plant, etc., from Haifa 

15 

Improvements and alterations to Railway Head¬ 
quarter Offices . 

150 000 

129-081 

20-919 


Harbour Works Department. 

Savings. 

16 

w 

Purchase of machinery, including welding plant, etc., 

for Locomotive Running Shed . 

700-000 

655-857 

44-143 


Saviugs. 

17 

Purchase of 11 sets of headlights for Standard Gauge 
Locomotives. 

1,100-000 

856-692 

243-308 


Over-estimated. 

18 

Purchase of one spring scragging machine for vertical 
boiler for spring testing . 

500-000 

444-871 

55-129 


Over-estimated. . 

19 

Portable hydraulic riveting plant 

225 000 

1 

225-000 


Payment not made before 31st March, 1936. 



Cn 








ABSTRACT “F” 


Heads and Sub-Heads. 


Mould Drying Oven for foundry 
Cylinder Honing Machine 
Seven Oil Tanks (Standard Gauge) 


• • 


Six 30-ton Bogie Flats (Standard Gauge) 

Purchase of six 30-ton Oil Tank Wagons (Standard 

Gauge). 

100 New Wagons (Standard Gauge). 

Balance of expenditure on six new locomotives 


Land Compensation Claims 
Minor New Works .. 

Haifa Club—drainage. 

Latrine accommodation—Stores Branch 
Water supply—Railway Qishon Works 
Re-opening of Nur esh Shams Station 

Water supply, Tulkarm . 

Electric lighting—Standard Gauge coaches 
Construction of Turnouts in the Railway Qishon 
Workshops 

Station Master’s Office, Lydda . 

Provision of Orange Shed at Hadera. 

Proposed deviation of the main line via Tel Aviv and 

Jaffa (preliminary survey) .. 

Electric light—Yibna. 

New latrine for Lydda Traffic Yard .. 

Additional telephone facilities at Lydda platform .. 
Additional Standard Gauge Sidings at Haifa for 
dealing with Nesher Cement Traffic .. 




Under the Over the Remarks explanatory of Increase or Decrease. 

Estimates. Estimates. 

£?. Mils. £P. Mils. 


— 116-177 Application for Special Warrant No. 26 for £P.117. 

375-000 — Not purchased. 

— 315-483 Applications for Special Warrants No. 27 for £P.3I1, 

and No. 60 for £P.5. 

230-790 — Over-estimated. 

114-137 — Over-estimated. 

1,340-431 — 100 wagons were provided, but only 90 were pur¬ 

chased. 

6,169-537 — At the time of estimating it was not known how much 

of the total cost would be defrayed before 31st 
March, 1935. 

— 653-450 Special Warrant No. R/57 of 8th October, 1935, for 

£P.904. 



General Manager's letter 


9 •» tf 

9 9 1 M 

• 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

9 99 99 

99 99 99 


P/89 of 6th December, 1934. 
2344 of 11th May, 1935. 
3087/M of 18th May, 1935. 
704 of 7th June. 1935. 
1063 of 7th June. 1935. 
4342 of 19th June. 1935. 

1038 of 3rd July, 1935. 

4365 of 8th July. 1935. 

4130 of 2nd July, 1935. 

4130 of 2nd July, 1935. 

122/7 of 27th July. 1935. 
P.140 of 11th July, 1935. 
4412 of 21st August. 1935. 

4397 of 3rd September, 1935. 











ABSTRACT “ F continued . 



Heads and Sub-Heads. 


Minor New Works. — continued . 

Extension of main dump line to join up with lines on 

Western Rubble Dyke .. i .. .. 

Provision of additional Standard Gauge Siding 
accommodation, Railway Qishon Workshops 
Provision of additional Refrigerator Vans for the 

Standard Gauge . 

Provision of accommodation for the Assistant Auditor 
and improvements of office accommodation in 
Chief Accountant's Office 

Purchase of one Quasi Arc Welding. 

Installation of electric light, Tulkarm .. 

Installation of electric light, Ras el Ein, Binyamina, 
Hadera, Zikhron Ya’aqov and Atlit * .. 

Total Minor New Works . 

Two Shunting Engines .. 

One spare Kitson Boiler 

New works on main line for the prevention of damage 
by floods 

Expropriation of land and buildings for the enlarge¬ 
ment of Jaffa Goods Yard .. 

Expropriation of land and buildings for New Passenger 
Station, Tel Aviv .. .... .. 

Expropriation of land and buildings for Railway 
Line from Jaffa Station to Port 
Rail connection to additional Citrus Shed, Haifa 

Harbour .. • • 

Additional Railway Line behind Haifa Harbour 

Transit Sbed 

Construction of Citrus Shed at Binyamina 


Approved 

Estimates 

1935-36. 

Actual 

Expenditure 

1935-36. 

Under the 
Estimates. 

Over the 
Estimates. 

£P. Mils. 

£P. Mils. 

£P. Mils. 

£P. Mils. 


192-395 



— 

129 007 

— 

— 

— 

322-528 

— 

— 


527 -749 

86 000 
11-081 


— 


85 097 

— 


— 

3,649-631 

1,350-369 


8,190 000 
1,800 000 

8,184-759 

1,900-807 

5-241 

100-807 

9.650 000 

8,205-357 

1,444-643 


21,946 000 


21,946-000 

— 

35,818 000 

— 

35,818000 

— 

19,000000 

— 

19,000-000 

— 

816000 1 

1,553-398 

— 

37-398 

700000J 
3,800 000 

3,340-909 

459-091 



Remarks explanatory of Increase or Decrease 


General Manager’s letter 2356/8 of 11th Sept., 1935. 
„ „ „ 1038 of 28th October. 1935. 

„ „ „ 4519 of 24th January, 1936. 


„ „ „ 4417 of 6th January, 1936. 

„ „ „ 2552 of 29th February, 1936. 

367 of 20th April. 1936. 

„ „ „ 367 of 20th April, 1936. 

Not required. 

Over-estimated. 

Application for Special Warrants No. 39 for £P.95, 
and No. 61 for £P.6. 

£P.500 carried over to 1936-37 and balance savings. 
Carried over to 1936-37. 

Carried over to 1936-37. 

Carried over to 1936-37. 


Special 


Savings. 






ABSTRACT “F 


Esti¬ 

mates 

Item 

No. 


Heads and Sub-Heads. 


Approved Actual 

Estimates Expenditure 
1935-36. 1935-36. 

£P. Mils. £P. Mils. 


38 

39 

40 


41 

42 

43 

44 

45 

46 

47 


48 

49 


Construction of Citrus Shed at Tulkarm 
Extension of Citrus Shed at Petah-Tiqva 
Extension of Citrus Shed at Rehovot .. 

Hire of five 15-ton Standard Gauge Tank 
from the Shell Company 

Crossing Station at Qaqun 
Laying of 150 lineal metres of check rail 
Jaffa Port Area 


Wagons 


• • 


track in 


Machinery for mechanical workshops—two lathes .. 


B. Hijaz Railway. 

Renewal of Pipe Line and purchase of Windmill Pump 
at Zizia »• • • *« •• • • •• 

Fencing of Stores Sheds and Oil Stores at Haifa 

Renewal of Water Tanks at Haifa. 

Purchase of machinery, tools, and plant 
Improvements and alterations to Railway Head- 

quarter offices .* •• ... 

Pointsmen’s quarters at Beisan . 

Two Boilers for Krauss 0-6-0 locomotives .. 


Two Oil Tanks for 105 c.m. Gauge Railways 
Land Compensation Claims 


4,200 000 

3.750 000 

1.750 000 


4.146-806 

3,754-015 

1.750-451 

220-375 

2,032-776 

698-676 

364-696 


229,796 000 123,966-125 


200 000 
210-000 
180-000 
200-000 

150-000 

200-000 

1,100-000 


169-994 

129-073 
199-813 
1,437 -686 


500 000 
200 000 


454-361 


— continued. 


Under the 
Estimates. 

Over the 
Estimates. 

£P. Mils. 

£P. Mils. 

53-094 

4-015 

6-451 

— 

220-375 

— 

2,032-776 


698-676 

— 

364-696 

110,442-864 

4,612-989 

200-000 
210 000 
180000 
30-006 


20-927 

•187 

337-686 

45-639 
i 200 000 



Remarks explanatory of Increase or Decrease 


Savings. 

Application for Special Warrant No. 63 for £P.5. 
Application for Special Warrant No. 64 for £P.7. 

Special Warrant No. 59 of 21st November, 1935, for 
£P.229. 

Special Warrant No. R/64 of 14th April, 1936, for 

£P 2,100. 

Special Warrant No. R/68 of 17th April, 1936, for 
£P.699. 

Application for Special Warrant No. 65 for £P.365. 


Not required 


w w w w 

Savings. 

Savings. 

SttViRMB* * 

Special Warrant No. R/61 of 14th April, 1936, for 
£P.318 and Application for Special Warrant No. 66 
for £P.20. 

Over-estimated. 

Not required. 





Esti¬ 

mates 

Item 

No. 


50 


51 


Heads and Sub-Heads. 


Minor New Works . . 

Extension to Siding at Kilo 81*413 Haifa-Samakh 
Line .. .. _ .. 

New Station at Beisan. 

Latrine accommodation—Stores Branch 

Electric lighting—Kiryat Halm Station 

Ground level platform and shelter at Tel Yosef Halt 
Installation of electric light ; Affula and Acre 


New works for the prevention of damage by floods .. 





Under the 
Estimates. 

-1 

Over the 
Estimates. 

Remarks explanatory of Increase or Decrease. 

£P. Mils. 

£P. Mils. 


i l 

_ 

806*567 

601*732 


General Manager’s letter 3266 of 10th January, 1936. 

„ „ „ 2469 of 2nd June, 1935. 

.. „ 2044 of 11th May, 1935 

„ „ „ 3942 of 27th June, 1935. 

„ „ „ 2260 of 1st July, 1935. 

„ 367 of 20th April, 1936. 

Not required. 

( Savings. 

2,295*058 

337*686 

_ _j 















THE EL KANTARA (SUEZ CANAL) PASSENGER TRAIN LEAVING HAIFA 



PASSENGER 1 RAIN FROM EL KANTARA (SUEZ CANAL) TO HAIFA ARRIVING AT LYDDA JUNCTION. 


* 












, »N I Ml I UK M\ M W S I - ,\ N I»A l< I > «. M t.K I* XssKXc.KK II M'l U I • K'oXloI l\ !•■>» lit I IT liV I III. MU< III I i Kill SI I I Ot OMOl IVK 

COMPANY LTI».. 4 H II TYI'h si PKKIIKATKH. KKCKlYKIl IN 1‘Al.liSTINK III KINO I9M5. 

t X I.INMI Ks 2»> INs ‘JS INs sIKOKK W.UliR i XPACT I Y l\50il C.MIONs THAI. I XIVXc ITV <>! III.Ns. WOK K INC. 
I'K l-.ssl Kl 190 1 Its I'l-.K so INC II HUM Win. Ill IN WUlIKIXii ClkllhK KN'.INIi H.S-H5 TO\s ; IKNIUK 5.SS5 |ciNs 

TOT AI WKU.IIT KMI'TV : KNciINK B2'05 Til.NS ; IKNIHCK IONS TN \CTIVR I ol<« h A I 

2S.47II I Its 


S5"„ lion I K l*K t SSI KI-. 



ON K Ol- III K II 0 0 STANIlXKIl OAI t.K SAIHII K TANK MUM INC. I.OCOMOITXKn IHII.T IIX MANNINO WAKIU.I iY HI. IOK 

TIIK WAK HKl’AKTMKNT IN 1917. KKHITI.T. ANI» NKW ItOII.KK KITTKH 19.45. 


CYI.IN PICKS 17 INs 24 INS. STKOKK. XV ATKK C APAC ITY I ,«>25 OAI.I.ONS. CO.XI. CAPACITY I *8 TONS. WOKKINc. 
PKKSSl Kl I HI I I Its |'K. K SO. INCH. HlTAI \V Klc.il I IN WOK KINO OKHKK 4«S TONS. TOTAL XX'EIOIIT KMPIY.4SI TO.Ns 


I K At I IV K KOKC I-. \l M 5 "„ ItOII.KK PKlsst Kl IS.'UI I.ICS. 
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